PLEASE  "ETURf 


Montana  State  Library 


MONTANA 

DEPARTMENT   OF  HIGHWAYS 


3  0864  1006  6602  6 

FEB. 151984 


MONTANA  STATE  LIBRARY 

1515  E^ih  AVE. 
HELENA, 


NG I  NhE  RING  AND'  CdNSTRUC  f  I  ON 
|*PROGRESS  REPORT 


ISSUED  THE  FIRST  MONDAY  OF  THE  MONTU 

FEBRUARY  6,  1984 


DISTRICT:  Miss*^ 
/I  3  o 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /  J9$4- 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

PAIS 

L 

83. $ 

/o 

—   2r  '  r-y/r^  ^   —  — 

7L 

-TO 

C-ffi8)  &8 

7? 

/??? 

ZJ-fJti  £.  »L     4s  - 

_  _  ^/i2I  _  _  _ 

sV 

2f 

m& 

P  5   352  -/  ^)/ 

C^X  &*Lf 

^3 

p  <'l  {*<)<-• 

<Z.*  Pl,/s? 

/ 

^  5-2  - 

3.6,  /'/r/Ts 

6a 

ffrirr]"  

78 

/?8t 

jSa^-T»„  ~  /-fiCe  /*,*rt*  /<Zts:art 

mam                            m^^m                        I  ^^h*         ^mm^  '^^^ 

■ — - 

—  ^ —  /  — *■  .  - i_  —  — 

3  3 

/ 

/93S 

/  r  ?     •  /f  s*}  £> 

A5»r 

r?o,./ 
/98? 

_  ^  ^j:  jf/^s  

_       £S  £^  

P/**S>  **4 

O 

J98°> 

1^2* ^ 

_  _  if/^j;  ,  

5" 

4,:// 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT:     /rf;  3 

DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /f  /?a4 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 
COMP 

EST 

COMP 

DATE 

m 

jT 

5*5;  7 

&*/,~ 

3 

/IJL  '•  iAt  l  J—    _*£  '       

/ 

A 

( — c / ,»  ^  ^j,yf.    nu  c  1 

Spit/****  /  ^>  —  X,  >f  ^    / . 

£3  -  t(j)/f 

see  (>-( fz-L^/ot 

  — g  'r**t~l .    J     r*Jtf?r  _ 

d9 

0 

•T"^/,  of  kJl,.-hf'r  k /7Z;~  fir) 
-j'fy '    gr  ry'i*  'CjL'  5     (    <'  ^    far *  '-X 

0 

/^<^ 

//  t  fib/A.  J  ^         Jeter ) 

0 

t'       r/  'JJ  '  >S> / /  nr. / 1 . 

a 

0 

/ 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


2 


DISTRICT:  usl*- 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.  :  fr'S-fe^/Z^ 
PRO  J.  NAME:   ^//^A*  -^//^isr/- 

LENGTH :   /*T.  <  S 

COUNTY :      Mkte*lL££^  S 

CONTRACT  TIME:  ^/ff  

ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  %  ^7f^  /''/J-.^y 
CONTRACTOR:  ^r/'c^y  d*fAj£  > 

FROM  (town):  d&g&JS^Lz  

AWARD  DATE:  //-  / 7  '^3  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS: 


PROJECT  MANAGER:  /?///-*!  IDtrfffA 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  /00&f0«/*L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :  _2T^  %0~3 
PRO  J.  NAME:    ^t.^/'/  ^^57^ 


LENGTH: 
COUNTY: 


A 


FROM  (town):  Z}?/^ a l/J  

AWARD  DATE:  //^ 7 -J? S  


CONTRACT  AMOUNT: 
CONTRACTOR:  r/ &l>-^ 


CONTRACT  TIME:        ^  /tC'J) 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  £Mt£j£\  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS : 


GENERAL:  jZ?/-'C6/l^-//'fr<Y^/cr>^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  ^^SmM^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME:  ^ 


DATE  WORK  STARTED : 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 

TELEPHONE : 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


PROJECT  MANAGER:    {/n  AZS/f/>&J 


GENERAL:  J^Ui 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  rfP/^SOtf/*- 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING 

PROJECT  NO.:  fJ'/faS')?'!* 
PRO  J.  NAME :  _^>^  U  /  ,^*^S  r?tiJ<Z~/' 
LENGTH:  4 .  3~  Jf//s< 

COUNTY:  6  fTu/ 

CONTRACT  TIME:  /&0  /AlQ 

ORDER  TO  PROCEED  DATE:  4(Vg'g3 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:     //'J- £3 

PROJECT  MANAGER:  ^fanej  TELEPHONE:  44^- 2  ¥^0 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  ^Acr-  /p/.  7> 

GENERAL :   &~>j  e  cT^  ^//V   JacOn    £h-  S. 

/ScAiZZZ.  r- ,  


CONTRACT  AMOUNT:     $  ^  ^^/.  ^C- 
CONTRACTOR :    ^f^J^rr^^^.  Z>  c 
FROM  (town):  /ft S^/ft*  J  l/J/f 

AWARD  DATE:  ^2  -^g-  g3  

DATE  WORK  STARTED:  ^~//-g3 
PROBABLE  COMPLETION  DATE:  /^fyCcf  /</£]/ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /P7/3^<3^'^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /^^/-ff 


PROJECT  NO.:  T-JT £  fa')*7.  V'%  CONTRACT  AMOUNT:  $ 

PRO  J.  NAME:  3?.  f<M/'j}  ^AsS  f iljtsf  CONTRACTOR:   

LENGTH:  %    FROM  (town):   

COUNTY:  A7/S7S.^/  AWARD  DATE:   


CONTRACT  TIME:  //J ft  DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:  NO.  HOURS  PER  SHIFT:   


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  J7^>^5  fa TELEPHONE:  ^ff^^^^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:   £ 


GENERAL:  /&/ s/s  # Ptf^P^J  0       3^Lg^^L^4^*  * 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT 


'4. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  X 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


if s~ 


CONTRACT  AMOUNT:     $  7„Z?9  yVC-W 

CONTRACTOR:      %L  v,y  \,r.^  J_    ,  ,.  ^ 

FROM  (town):  ,         ■  u  _ 
AWARD  DATE: 


2  /-  a 


CONTRACT  TIME: 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

.    TELEPHONE:  Zzz 

fT  ADDRESS: 


PROJECT  MANAGER:   

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


^5 


rA  4 


/ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  y^/S.^i//dL 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


J*/*  7  


CONTRACT  AMOUNT:     $  ^  '7j^&62j0&. 
CONTRACTOR:  j£*J.jZ>r6 
FROM  (town) : 


AWARD  DATE: 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  2- 

%  COMPLETE:   <?  

%  TIME  USED:   


DATE  WORK  STARTED:  ^"//"J'J 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


NO.  MEN  EMPLOYED: 
ACTUAL  COMPLETION  DATE:  //~3rf~£3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  /]/  /) 

PROJECT  MANAGER:  ^JT^jc  Sh^yi  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  /    ADDRESS:  <s£lL&&£.  


GENERAL 


/v</?a.  /  ^?5-/< AC/*~^  ^^J^?/7^J  ■/<? 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /, 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ^-/-  </ 


PROJECT  NO.:  g£    >,  <*/g)  VJP 

PRO  J.  NAME:  jj&L 
LENGTH: 
COUNTY: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /  q 

%  TIME  USED:  /  3 


■.r>-  -O  =? 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:  $  .^9  <  J 
CONTRACTOR:  M, 


FROM  (town): 
AWARD  DATE: 


DATE  WORK  STARTED: 


/- 


6* 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ;   7  ,  TELEPHONE:  z 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      *J  ADDRESS: 


GENERAL : 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      j£ndj  y  .lljj'yS2-/ 

PROJECT  NO.:    //?  QC9(?-  iOCOj  -  OXO0]  CONTRACT  AMOUNT:     $  0^ I ,  %Q 

PRO  J.  NAME:     kom ',  >,  a  W  t  S  ficfhc  e,»  ea  /  CONTRACTOR :    js)v*  Svy  TrzMie.    H*dfk%7^  j^, 

LENGTH:  fc/A   FROM  (town):      £r<??J  /5//>  

COUNTY:         Sf*     ftJavJ   AWARD  DATE:       J^JU^L  £ 

CONTRACT  TIME:  Q^y  5   DATE  WORK  STARTED:     J?nJ**/  ) 

ORDER  TO  PROCEED  DATE:     JkyUlt.  £$3  PROBABLE  COMPLETION  DATE:      fi-f>*\l  JL  I  9&*j 

%  COMPLETE:  '/ 9  %   NO.  DAYS  WORKED  PER  WEEK:        *T  j~c  / 

%  TIME  USED:  —  Q~   NO.  SHIFTS  PER  DAY:   ^  

NO.  MEN  EMPLOYED:  3   NO.  HOURS  PER  SHIFT:       g  )Q 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:      A/ / j\ 

PROJECT  MANAGER:        l4,'n    fenfj  TELEPHONE:        S¥e/-  C  *f  9  j  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  p.Oj  &0x  *7C>3C/  

GENERAL:     fh&    C&oi&chbC    sJ&cJbllll    KvltS^pel/    XW.y   ^  )9M   Uti  1 

i,'\Pm'>^^rc'j     g,/;  //    h*    )n*h//fc/   U3     MSSuud  jg    Ware/,  g//<^ 
He    tXJpht£-£JQJjk£    />C3-/  s     Apve  b-t  cn  r<<*~e'\Vcd  *  

h^Hrl    U,ocaln  .  fW.><vj/.     Wl'b'jOuh-        pOMJtlf.    ft?VA  f/i  I  Si 
~     J         /       /  J  J  J  ' 

Oca  :  Counf'ts, 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:   n 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


FOR  THE  PERIOD  ENDING: 
F  7-1  (6)  43,  Ul  &  U2 
F  FF  7-1  (2)  46,  U3 
City  Project  -  41 

Hamilton  South  

3c 3  Miles  

Ravalli 


CONTRACT  TIME:  120  ..orki.n;  Days 


ORDER  TO  PROCEED  DATE:  April  13,  10P3 

%  COMPLETE:  _9_2  

%  TIME  USED:  _%.  

NO.  MEN  EMPLOYED:     2  Standby 
ACTUAL  COMPLETION  DATE: 


January  31,  1934 

CONTRACT  AMOUNT:     $  4,350,724o30 
CONTRACTOR:      Peter  Kievrit  Sons'  Co. 
FROM  (town) :    Sheridan,  T,\yor,ung 
AWARD  DATE:     February  28,  1983 


DATE  WORK  STARTED: 


3-30-^3 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


June  19*4 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Allan  J.  Dutto-.  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      o  ADDRESS: 


36 


'3 -442  J 


Han-Alton,  l  ent,  59^40 


GENERAL:      The  Contractor  is  shut  dora  for  the  winter,      2  Tien  are  on  Standby 

 '  ■  —  1  ;  .  sL- 

f or  maintenance  purposes.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  <?( 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        2  -  2  -  <g>  V 

PROJECT  NO.:         ft]     ft  J / &  )        CONTRACT  AMOUNT:     $  M%  7j£> 

PR0J-  NAME:      &**JL  Avr.  dhated,  CONTRACTOR:      L»        .  ^, 

LENGTH :        ^  S^^^V.^ <.  FROM  (town):  //7  ,^^,/* 

COUNTY :   /Sff^^/^  AWARD  DATE:   <?  ~ 3  ~ 

CONTRACT  TIME:  frf    {St /?.  DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  PROBABLE  COMPLETION  DATE:     g?  V~#y 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  — 

%  TIME  USED:   g  NO.  SHIFTS  PER  DAY:   ~ 

NO.  MEN  EMPLOYED:   ^  NO.  HOURS  PER  SHIFT:   — 

ACTUAL  COMPLETION  DATE:  „ — 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:  — 

PROJECT  MANAGER:   cJ,V»  ,A~//.±~t*  TELEPHONE:        JT*/<?-9  Z<?^ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  3  f 

GENERAL:   Iffi*    *rr<°'*ndi-t<-flh~H  s^Z-r  r-r,,  r  ^/ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 

'3, 


DISTRICT:  /%fe^ujfi^> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.:  ^Z?^  £/ j  j 

PRO  J.  NAME :   yQlfi'  @  £f7%. 

LENGTH :  ^  /  Jf//*  

COUNTY :  /W,  'z&gJl/L  

CONTRACT  TIME:  l/Jjy 


CONTRACT  AMOUNT:     $  fj/  ^ /, / ^ 
CONTRACTOR:     ds*?*,^/  (?*yrt /^e^Zs? t 

FROM  (town):  /tf/k<*loljL  

AWARD  DATE:  *?-//~'g3  

DATE  WORK  STARTED:  £3 


ORDER  TO  PROCEED  DATE:  £-3- £3 

%  COMPLETE:   

  —  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:    /g  -  /3-'%3 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  /3-'/3-~23 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER  :V~-J try*  tf) /'///tLyyijj  TELEPHONE:        SVf^  /L4f/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  /W/S^&t*.  A 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^g-/-  3   

PROJECT  NO.:      <■  ^  p  gj£S&zM2.  CONTRACT  AMOUNT:     $  ^7?,  Q&£,  go 

PROJ.  NAME:     ,/£...  jriL&Jt.  CONTRACTOR:       ^Z///^^  ^ 

LENGTH :  q   FROM  (town):    ^/u^A,*      £*Jb.  Mr 

COUNTY:    ^Ji  ,  AWARD  DATE:         9-SG  -  £>3  


CONTRACT  TIME:  ^3     ^  ,>   DATE  WORK  STARTED:      /-  z  S~- 


ORDER  TO  PROCEED  DATE: 

PROBABLE  COMPLETION 

DATE: 

ST-  &/ 

%  COMPLETE:  / 

NO.  DAYS  WORKED  PER 

WEEK: 

%  TIME  USED:  O 

NO.  SHIFTS  PER  DAY: 

NO.  MEN  EMPLOYED:  5~ 

NO.  HOURS  PER  SHIFT 

3 

ACTUAL  COMPLETION  DATE: 

DATE  CERTIFIED  COMPLETE 

BY  DISTRICT 

CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  - 

TELEPHONE: 

-  9&/<9 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     3        ADDRESS:  ^o^/  '4*? 

—  

 ^^^^  y)-r. 


GENERAL :   ',<■-  s/ffMJ  s,  ^  <rs<n^J;m* 

 ■'  <?ni?  ,t/  /c  .  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 


U4L 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^Z-  /- 


PROJECT  NO.  :  <^  ?         99  -  #3 

PROJ.  NAME:  AajLueu^  ^LgU* 

LENGTH:  a 
COUNTY: 


90 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE:  /3*-/f'g3 

%  COMPLETE:   £  

%  TIME  USED:  O 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT 
CONTRACTOR: 

FROM  (town):  {^AumAiM 
AWARD  DATE:         <7,-5'g'  -  g.? 


(fan* J  /Cz>. 


&,'ls.  Mr. 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


0 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE : 
ADDRESS: 


/Hoy?  tmZ. 


A7t 


GENERAL : 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J/?/Vf  3/j  /?6  */ 

PROJECT  NO.  :  /-^^-/(VoJ)  7£  CONTRACT  AMOUNT:     $ / </7t>  Z &  'Z- 

PRO  J.  NAME :  rfrf         ~  ,  f/^T/P  CONTRACTOR:   Cl#/?k.  &&sM£&£. 

LENGTH:  /,  <£,   /vf/Ji£S       '  FROM  (town):     Y/cTosZ.^  SfO*7s4A/M 

COUNTY:        fc  Q^AfedygS  AWARD  DATE:     /^/ZG //  3/  /9A3 

CONTRACT  TIME :  //Q   cd.t?.  DATE  WORK  STARTED :  /?/°/Z//L  /£  /?£3 

ORDER  TO  PROCEED  DATE:  3-3/-     3  PROBABLE  COMPLETION  DATE:  ^/i^' 

%  COMPLETE:  ff<£   NO.  DAYS  WORKED  PER  WEEK:  p 

%  TIME  USED:  ?&   NO.  SHIFTS  PER  DAY:   Q 

NO.  MEN  EMPLOYED:  Q   NO.  HOURS  PER  SHIFT:   p 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  A^//? 


PROJECT  MANAGER:       /2/z'C>/?Xx/£,  TELEPHONE:  ^7/^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J_       ADDRESS:  /3pyC  "/OP  


GENERAL: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  /*/.V-/f* 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  'J? 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


4.3  fflji£&  


CONTRACT  TIME: 


CONTRACT  AMOUNT:     $  J^? 3d^y l  iJ/o  Z>? 
CONTRACTOR:        77?  I -Xnmr  Qj^LL  &r> 
FROM  (town):     3tU.FI/Oer  U)Q 

AWARD  DATE:  <J-  3 O  S 3  

DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE:  ^JqCJ-  &S~ 
NO.  DAYS  WORKED  PER  WEEK:  <Q 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:  <*) 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  ^  

PROJECT  MANAGER:       ^      jPj  TELEPHONE:  9  Z^S^S*  7 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:       £au fn7&/  g     P^tJ  .«T 


GENERAL :   a/    &k>£&L      £k£&£&l$l  7?  f1 /rbs  S/?»S 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  Missoula 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         January  31.  1984 

PROJECT  NO.:       BRS  548-1(3)4   CONTRACT  AMOUNT:     $  1,523,163.22 

PRO J.  NAME:         West  Reserve  Drive  CONTRACTOR:       Mclntyre  Construction  Co. 

LENGTH:   0.8  Miles   FROM  (town):       Great  Falls  

COUNTY:   Flathead   AWARD  DATE:  July  11,  1983  

CONTRACT  TIME:       150  Work  Days  DATE  WORK  STARTED:       August  1,  198? 

ORDER  TO  PROCEED  DATE:       8-2-83  PROBABLE  COMPLETION  DATE:       May  1984 

%  COMPLETE:   48   NO.  DAYS  WORKED  PER  WEEK:  5  

%  TIME  USED:   48   NO.  SHIFTS  PER  DAY:   1  

NO.  MEN  EMPLOYED:  2-14   NO.  HOURS  PER  SHIFT:   8  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     K.  Chrisinger  TELEPHONE:  755-5717  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _2_  ADDRESS:   P.O.  Box  400  

 Kalispell,  Mt.  59901 

GENERAL :   Mclntyre  Construction  Co.,  worked  as  weather  permitted 

  the  past  period  on  forming  and  pouring  the  wingwall  and  

 adjoining  cap  of  Bent  No.  1  on  the  Whiter ish  River  Bridge.  

 Spent  four  days  preparing  the  Stillwater  River  Bridge  for  

 placement  of  the  deck,  and  the  day  set  for  the  ponr,  the  

 weather  turned  cold  and  delayed  the  placement  until  better  

 weather  returnd.  

One  week  lost  to  cold  weather.   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT :  /y/SSOt//./4 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       ^SP/f.  .3/  /96^ 

PROJECT  NO.:  /-/ (~/&^)  7j^O^  DATE  SURVEY  AUTHORIZED:  /Z~Z/'  S3 
PROJ.  NAME:    7?£oy  ~  DATE  WORK  STARTED:  /- 

LENGTH:        *JlO /T)/£&S   ESTIMATED  COMPLETION  DATE:  Z-JZ'SY 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  /gT  rf/^Z?tfjLc/(^  TELEPHONE:  &2££_ 
NO.  PERSONNEL  ASSIGNED:         ^  %  COMPLETE:  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  11 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  January  31,  17S4 

PROJECT  NO.:      F  7-1  {'/)  22   DATE  SURVEY  AUTHORIZED: 


PROJ.  NAME:        DarTry  J]  L  S  DATE  WORK  STARTED:  ltfP-0O 


LENGTH:  17  Mies   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  1-31-34 


PROJECT  MANAGER:    ail-n  J.  Dutton  TELEPHONE:  363-4420 


NO.  PERSONNEL  ASSIGNED:  5  %  COMPLETE:  40 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  /*JtSSeU/C*4 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     SJ*?j/.  _3/ 

PROJECT  NO.:/S^T  DATE  SURVEY  AUTHORIZED:  f^33 

PRO  J.  NAME:  /y^T/C  /Z/?SOs:*r  DATE  WORK  STARTED:  £-/£-<33 

LENGTH :  /.  Q  /^/Cg,   ESTIMATED  COMPLETION  DATE:  Z~^0  -ft*/ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       P//?J?/9jLa.&L  TELEPHONE:  ^7/7  

NO.  PERSONNEL  ASSIGNED:         $L  %  COMPLETE:  <?&  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  A?fS5Q<S/rf 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  Jf/ 

PROJECT  NO.:  t5Z.~  /  C<Z^)P  DATE  SURVEY  AUTHORIZED:  /Z~&~  Q 3 

PROJ.  NAME :  ^ S//orZ^  -SZ*7s/<£s?to  WORK  STARTED:     /  -      -  6  <f 

LENGTH:        /OQQ    /< K   ESTIMATED  COMPLETION  DATE:  /V/*? 

DATE  SUBMITTED  TO  DISTRICT:  /~/3~<Sf^ 

PROJECT  MANAGER:       f/cl?/?/-C(€l  TELEPHONE:  Zjg*LZ^2i3L  

NO.  PERSONNEL  ASSIGNED:        ^  %  COMPLETE:         /QQ  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ///  fel  /fol^ 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 
USED 

T* TIT  C 

THIS 

REPORT 

PERIOD 

0/ 

ft 

COMP 

EST 

LUMP 

DATE 

S_27&_l(l>3  

Jackson  No. 

PMS  0_erlay_.   _  _  _ 

Vld-ilnr  ... 

fth 

At?  7 

M_29_(U_                    _  _ 

Anaconda  Streets 

Overlay,  _rra_LngJk  _  _ 
Drainage 

ptH 

f  Jo-2ii415$ 

Gallatin  Canyon  Rd. 

PMS  Overlay  & 
Digouts 

'St 

F^9-lf1QU3 
Twin  Bridges  No. 

PUS  Ojzeriay  _  

Widening 

'&T 

F_7-1(1_. 

Anaconda  -  Warm  Springs 

PMS  Overlay 

9  _i  -  t 

/ 

F_a$-K2l0_  

Jack  Rabbit  Lane 

PMS  0_Brlay,_0rading_&_ 
Widening 

9  9 

I_90_;(_)2_5  

Cardwell  -  East 

Overlay,  J}uaj^drail 
Levelling 

Prri 

755 

'&<T 

rR_90_i(_)3_  _  _  _  _ 
Bozenan  No.  Side  St  E. 

PMS  Overlay  _   _   _  _ 
Guardrail 

9    <■■**'*  I 

'of 

F 

Bridger  Canyon  Rd. 

Slide  Correction 
St  Reconstruction 

%5 

F_£5 -3_(3)_2  _  

Legion  Av„  -  Whitehall 

Drainage  _    _           _  _ 

M_5809i3)_  _____ 

non  o •  Ave •  •  nc  xena 

Surfacing^  Drains    _ 

oc  w  xu.6n_.ri  g 

F  12-1(1)0 

W.  Yellowstone  -  W. 

PMS  Overlay 

FR  $0-1  Q)10 
Grayling  Cr.  No. 

PMS  Overlay 

PDf 

FR_S0_  (1_20_   _   _   _  _ 
Speciman  Cr.  N.  &  S. 

P_>  0_yerlay  _  _   _  _ 

PXH 

i 

RS  5U0-1  (3)0 
East  River  Road 

FTH 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221D 


DISTRICT:  Batte 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PPH  TPVT  XTITMRFT?   &  WAMF 

NEXT 

MTTF- 

STONE 

M-HRS 

USED 

inio 

REPORT 

PERIOD 

h 

COMP 

EST 
pomp 

DATE 

p  o-moLu 

■PMD  Orerlay 

_  8;k(9^9 
Throe  Forks  No* 

FMS  Overlay  &  Widen 

3 

O 

F  69-1 (2)10 
DOuiaer  —  wnx uenaxx 

PMS  Overlay  &  Widen 

Prrt 

5 

o 

RS  221-111  )i_ 

ure en  neauow  ur.  —  neiena 

Grading,  Gravel  Surf.^ 

RSL  283-1X3)0-  _   _   _  _ 
Harrison  -  Pony 

EMS  Qyerlay_          _  _ 

fxH 

M_l8_(2_  _____ 

noinos  Ave  -nowe  xtu«  ~  duo 

Grading  ^Gravel _Surf . ,_ 

MJ8_0QJ  _____ 
Elizabeth-Warren  -  Butte 

G_ad_ig_3rayel_Surf .  t 
PMS  Overlay 

- 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT:    ZQO  -  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       Febuarv  I..  1981t 


PROJECT  NO.:  11$  -  3(U2)l$Q  Ul 
PRO  J.  NAME:       Bernice  -  Basin 

LENGTH:  Q.Q7  miles  

COUNTY:  Jefferson 


CONTRACT  TIME:    120  working  days 
ORDER  TO  PROCEED  DATE:    Qnt.  31t  1983: 

%  COMPLETE:   2J  

%  TIME  USED:   9  


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  917 ,81$.  90 
CONTRACTOR:     Mclntyre  Const.  Co- 
FROM  (town):       Great  Falls r  Montana 
AWARD  DATE:       Sept-  30,  1983: 


DATE  WORK  STARTED:      Oct-  20 „  1983. 


PROBABLE  COMPLETION  DATE:    July  31.  198k 

NO.  DAYS  WORKED  PER  WEEK:  __j>  

NO.  SHIFTS  PER  DAY:   1  

NO.  HOURS  PER  SHIFT:  8 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

TELEPHONE:  22$  -  3788 
ADDRESS: 


PROJECT  MANAGER:    Robert  Oilman 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:  \ 


P.O.  Box  118 


Basin,,  Ht.  $9631 


GENERAL :      Progress  during  the  last  four  weeks  has  been  rather  slow,  due  to 
weather  and  a  small  work  force-  All  of  the  dirt  work  and  channel  change  work 
is  coratrlete.  The  contractor  is  working  on  structures  at  station  1060  +  63, 

driving  piling  and  placing  crossbeam  concrete.  Percentage  complete  for  the  

following  items  are;  traffic  control  devices  38%;  traffic  control  flagging  $0%; 
mobilization  $0%;  contract  bond  100%<£  remove  misc.  items  100%;  excavation-unclas- 
sified ll&Ut  temtr.  erosinn  control  1%;  riprap-class  2  random  69%;  guard  rail" 
end  anchor  100%;.  guard  rail-steel  100,5;  boulder  clusters  P.&j  boulder  u -A  J--o-ip=  VK 
Ic-    'otv-.-j  7 PC,  '■  x  h£bjtai  ,  IPT,-.;  '  ar:-:  l.y;s  1QO.J;   -  ■■  vot  ■-■->'■'  jj 

r  -    -    ;-■  v  ?£%  I  "J;  reinforcing  steel  2.$%;  work 

briee  37.$%:  survey  controls  U0%;  CO.  #1  channel  change  revision  100%;  ■ 

CO.  #1  survey  control  increase  100$  CO.  #2  unclassified  excavation  increase  10014, 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22  IF 


CMS- 14 


DISTRICT:     ?  /  3  Q 


i 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:        £,   -  /   ~  8  4- 
I  R  7.0Q 

PROJECT  NO.:     \Z\S-4-(  61 )  2. 1  7  CONTRACT  AMOUNT:     $  J   frffy  15/ 
PROJ.  NAME :  h\E±.Eu     kloarti  -  LUouf  Ca.it.  L/ftgONTRACTOR :     l-l  i  i_£>t=     Caju^T  ^O.SjUC 

LENGTH :      2.3,7     lV\  >  !-£.<>   FROM  (town):    6s/Z£Ar  £rt±L  S      A/1  T 

COUNTY:     LEUJlSi     £1    CL.rtf2.K_  AWARD  DATE:  -5   

CONTRACT  TIME:  U)dHiLu)£t-  Da1J>  DATE  WORK  STARTED:  £~3-&3 


ORDER  TO  PROCEED  DATE:     b>  -*3-£3  PROBABLE  COMPLETION  DATE:     Z,  -Jd  S 4 

%  COMPLETE:   4-2)  NO.  DAYS  WORKED  PER  WEEK:  _5  

%  TIME  USED:   £  7  NO.  SHIFTS  PER  DAY:   /  

NO.  MEN  EMPLOYED:   /f  NO.  HOURS  PER  SHIFT:   f  

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   A.  6.  ZcATHefZ.  TELEPHONE:       4^4  -  6>?>ZC 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     La_       ADDRESS:  \-\ t  l  i=  A      M  T~. 


GENERAL :         T  H  £        Ct>  AJ                0  £.  l4  A  5        (V)  t>  u  £  £>  /-//<> 

CLQ-u  <  h  i  to  Lt      h  6u.i  PM  g  i\JT  /3>     ChC      To      Cj  T  ■    F/iLL  S 

Asl  D         /J  a      lo  b  fL.  »L-        /<>  i  jj         Pj2-OGtt££££  AT~ 
1~)4  IS        -T  /  A,-7£  , 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         Z  /2  JSj^L 


PROJECTNO.:     £j£  9  -  "/  f7 ? CONTRACT  AMOUNT:     $  /A~Z 
PRO  J.  NAME:     /^^.^^  ^gr^^CONTRACTOR:    J/^  j^j/^j^ 


LENGTH 
COUNTY 


CONTRACT  TIME:      ;/£P   i^J,  Z). 


FROM  (town) 
AWARD  DATE: 


z 


ORDER  TO  PROCEED  DATE:  <&//3/£.J 

%  COMPLETE:   

%  TIME  USED:   


DATE  WORK  STARTED:  //r/  /gj 
PROBABLE  COMPLETION  DATE: 


NO.  MEN  EMPLOYED: 


/ 


NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE:  ///0/g*/ 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  /'/ZZ/SJ 
PROJECT  MANAGER:    ^zj.  aJ.  75^7^^  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     J?  ADDRESS: 


<49<S -JZZ<f  ^7t^9 


GENERAL:        ^Srr&^^si  y 


///OS'S*/:  7^/3 
£  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Butte 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    February  2,  1984 

PROJECT  NO.:    IR  90-4(37)230   CONTRACT  AMOUNT:     $  3,591,397.20 

PROJ.  NAME:    Homestake  Pass  F.ast  ft,  Wp.st.  CONTRACTOR:      Jim  Gilman  Exc.  f  Inc. 

LENGTH:       9.7  Miles   FROM  (town):       Butte,  Montana 

COUNTY:    Jefferson  &  Silver  Bow  AWARD  DATE:   

CONTRACT  TIME:      __0   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:   

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:  _____ 

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       R.T.  Wilson  TELEPHONE:  782-1797 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    __  ADDRESS:  1940  "C"  Street  

 Butte,  Montana  

GENERAL:     Pro.ject  let  on  Jan.  26.  1984.  Pro.ject  has  not  been  awarded. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


2? 


DISTRICT: 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:  AS  CONTRACT  AMOUNT:     $        &  9 /j  8C> 

PRO  J.  NAME:    G&4@Qte£s2*x         A/^d  /^CONTRACTOR :     ^Sr7/c?s^d>  ^„</*?'/$Si2iA?/ dz>^-£^ 

LENGTH:    FROM  (town):   j5s///^.fy  S?77~ 

COUNTY:      stetjJ.*  -f^As^A  <^€>-  AWARD  DATE:   

CONTRACT  TIME:    DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:  ^X^c^<^^ 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:    NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     a/,  /J <$eZS7?£      TELEPHONE:  S^Z^  ^7:^9 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _-£^       ADDRESS:  &  

GENERAL:  -^-/ZtftYs-i    c^7t/^*y*p  <jZ*s~<£,^> 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 

2«F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  / 


PROJECT  NO.:     F  l3~  I (~3  j  "Z-*/ 
PRO  J.  NAME:   £jtlmfi.r*ri-  <.<?c4~tt\ 
LENGTH:  //,  5"    /Yl ,*M-<£ 

COUNTY: 


CONTRACT  TIME:       /Z£>     l^,  D- 
ORDER  TO  PROCEED  DATE:  4//^/^^ 
%  COMPLETE: 
%  TIME  USED: 


CONTRACT  AMOUNT:     $  ~3,  476  ~34£i. 
CONTRACTOR:  £,/nl6»s  &£flfegfe7* 

FROM  (town):        L% tf  j~t~e~  

AWARD  DATE:  ll/^3o /?3  


DATE  WORK  STARTED: 


—  a  — 


—  o 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


7/'/is^ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   (jL?.   j^/i*vLer  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     *£_       ADDRESS:       <5 QgJjA 


^gz-  46  o1/- 


GENERAL: 


& 

~r 


.         /*L*S  Bjz2's 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  jSutTB. 

CONSTRUCTION  PROGRESS  REPORT 

CONTRACT  AMOUNT:     $  *7  977,  999.  7? 
CONTRACTOR:  /?£-y£#S    £l?A/.  &MST/?L/£T0#S 

FROM  (town):      /ffTT^  A/r  

AWARD  DATE:  ^-jT-frZ  

DATE  WORK  STARTED:  ■U7/-S9-#JZ 
PROBABLE  COMPLETION  DATE:  JfAJ^ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:   J/yff  /^ysJA/  TELEPHONE:        <994  -j^S9V  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  ^t'TTF  A/7:  


GENERAL :    /%cJ&r.r    <26i   AS/A/T^s?  5s/zsrZX>UJAt '. 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.  :  XLASzi/ZZiSLteZ  

PRO  J.  NAME:  P;J^>*/  South  (Mf .  S&rrA 

LENGTH :   ^/  ^ 

COUNTY :  A^rtEX>SA5#rt  

CONTRACT  TIME:  ^57?  A<Z>. 

ORDER  TO  PROCEED  DATE:  -zfr? 

%  COMPLETE:  S3.  6>  

%  TIME  USED:  <?3.  <</  

NO.  MEN  EMPLOYED: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      2-  Z-  84- 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


:     UBS  Sfr  ~^Q3)  8  7 
0,  o  


CONTRACT  TIME: 


AS   U.  Prt/J 


ORDER  TO  PROCEED  DATE:  /o 

I  COMPLETE:  48  

%  TIME  USED:  H 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $    i3;  <*SS.  OO  

CONTRACTOR :  riiDuatJo  &u?<lt£j<?  Co  . 
FROM  (town) :    Bi i h ggjf  M  h.  CHIP'S 

AWARD  DATE:  «?-3<?  ~&3  

DATE  WORK  STARTED:  JJ-U-23  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


<9.  A.  Si  TToa) 


TELEPHONE : 
ADDRESS : 


mo 


5oz^r/»/4/o    fYj       S*i  7/sr 


GENERAL: 


Cor,  73 «- 


3/ri  ^3. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRIC 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    ZSv///>/?y   3f}  I3£*t 


PROJECT  NO.:     P~.  BPF   gg-J.  (*Q  ~? 
PRO  J.  NAME: 
LENGTH: 
COUNTY: 


7-  Z. 


CONTRACT  TIME: 


140  ~p>ah  <s 


ORDER  TO  PROCEED  DATE: 


%  COMPLETE: 
%  TIME  USED: 
NO.  MEN  EMPLOYED:  v^^/ygjg/g^ 
ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $   3  .  <J-£~ 

CONTRACTOR:    Z7T^   CZ.L.^AaJ  ^k^. 

FROM  (town):  3^tt^  

AWARD  DATE:    ffr.  /;i  ^ 

DATE  WORK  STARTED:  ^.^..-r  ^^g^ 
PROBABLE  COMPLETION  DATE:  |«ttf«f 
NO.  DAYS  WORKED  PER  WEEK:  j^/^/ZT^ 
NO.  SHIFTS  PER  DAY:  / 
NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  "RUs^/i 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE:  ^  gfo  -  ^(n\  g 
ADDRESS:    ^ K  g 


GENERAL: 


d?y  £<J)  /S?  Ziigfc  .  'y/ru/dt. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


3/ 


DISTRICT:  s&<sr7&' 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO. : 
PRO  J.  NAME:    d&S&Sr  y^^AT  -  3a**y*/ 

LENGTH:   

COUNTY:  /^sOfA" 


'7?  *Z  sfs<Zs*J 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  30 
%  TIME  USED: 
NO.  MEN  EMPLOYED:     ^&>&  -V 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  ^9.  9S~ 

CONTRACTOR:  (s<SsS)    Atslszr^  sts^sT- 

FROM  (town):  ^ ^  

AWARD  DATE:        s^^S  S/j 
DATE  WORK  STARTED:    sP^^  -T^  /9^J 
PROBABLE  COMPLETION  DATE:     //**y  /9*£V 
NO.  DAYS  WORKED  PER  WEEK:  <^~~ 

NO.  SHIFTS  PER  DAY:   *_  

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  Q^yC^y  yP /G'ys?<<s*'+/  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     >Z  ADDRESS: 


GENERAL:         ^^?/f^y<SS   ^>^y?^^    yTy^T   ^^or/s^    sV&J  yZ^yr-*/ 

s^tpttsC  yy^yyy^yy  ^Vfr^g"  7^0   s>sr#yr<vyr  s^s?^s>ys*s2.  

y&yirj  y%y?  yrsy3.  y^>y^  y^yyyr  ^yr  ^^^^>e  <y<ys?y? 


^fy^ss*  ^y^S  Stmt's sr^/ye^r  <<?<ry?st  s&y?y 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  QUTT^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECTNO.:     QgF-  tf£S    8fc-<6?)  I 
PRO  J.  NAME:    &r,ci^^  .  Drwc-i 

LENGTH :  Q,  4.  rn./^s  

COUNTY:  G^l^a-t,^,  

CONTRACT  TIME:  Ho    \*J.  t>^s 

ORDER  TO  PROCEED  DATE:  ^-j^-&3 

%  COMPLETE:  1 Z,  

I  TIME  USED:  JL9  

NO.  MEN  EMPLOYED:    

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     C.A.  Si  rro>J  TELEPHONE:       ggk Z~ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    )—Z      ADDRESS:         P.p.  Bo)C  lHo  

BoZ£rT7AK/  /Y)k       '5H  US' 

GENERAL:       jJa  P<ET£FO/L/n£^£>     7~J+  /S     P<=R-i  OP  B\J 


CONTRACT  AMOUNT:     $         8  g 3 7. ?  & 

CONTRACTOR:       Lqq^  Ct>n-sT~.  

FROM  (town):     Bozj^/haaj  at/~ 

AWARD  DATE:  6'Z&,-&?  

DATE  WORK  STARTED:         9-9  -gj  

PROBABLE  COMPLETION  DATE: 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:    

NO.  HOURS  PER  SHIFT:  .  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  l3ufff 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:   X/g  90-^(^3^)313 
PRO  J.  NAME:    Rar^y  £a  rtyvn  Ortrfay 
LENGTH :  £T.  3    QpUJjL  £ 

COUNTY:  //a  jjn  

CONTRACT  TIME:         -?_T    U?  D  

ORDER  TO  PROCEED  DATE:      g  /jj/gJi 

%  COMPLETE:  9  /  

%  TIME  USED:  ^  

NO.  MEN  EMPLOYED:         -  6  -  

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  /j)  <^gg/f£  TELEPHONE:      £%Z.  -460^  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  QbScllk  

GENERAL:       AJa     UUlJl  Ls    t^i *  J  jOer f»r-rV7 art  H&  j  s 


CONTRACT  AMOUNT:     $  lf  %/9  034,  0% 
CONTRACTOR:  tyre  CjM£±J&°* 

FROM  (town):      Great    fa /Is 

AWARD  DATE:  ~7/// /$3  

DATE  WORK  STARTED:        7 / 1?/33 
PROBABLE  COMPLETION  DATE:      7  / //fftf 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Sl/tTB 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -  J.  -JV 

PROJECT  NO.:  JT/?  9*  -  &  CONTRACT  AMOUNT:     $  96; 

PRO  J.  NAME:                  ^M^M  Jt*      CONTRACTOR:  /rfrf/ZTEL  Co. 

LENGTH :  &    S//.   FROM  (town):      j$?*£Afs4A/  A/77 

COUNTY:   &s}LLAt,h                                       AWARD  DATE:  ______ 


CONTRACT  TIME:  Jvf/D,   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE: 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK: 

%  TIME  USED:  NO.  SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT: 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  T  rvW  TELEPHONE:  J£8£_Zl23l£j2L  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:        /?/?.  sd?o>c   

GENERAL:  -  CsAiST/tU^T/e N  /Jas  J/ or  /Z^'jETA/ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  BU~T7E 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       X-  X-84- 


PROJECTNO.:      £S  210  -  1 0)8 


PROJ.  NAME:  a),  of  Zelyal*  V. 

LENGTH:         6.0  m.Ls  

COUNTY :        caul*  r,  «J  


CONTRACT  AMOUNT:     $    jo  soi.iLO 

CONTRACTOR:    >£aSa//g  ggBjifa^ikiv 
FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  — 
%  TIME  USED:  — 


NO.  MEN  EMPLOYED: 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:  _=:  

PROJECT  MANAGER:  S, //o^  TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      -  ADDRESS: 


DATE: 

WEEK: 

HSt>  Z- 


GENERAL: 


AJ s>     (tin  as 


^!  ^  Inarch  a~^~  *-~a.-i-<r-&~f~.  A/a     UDo /2l-1<L  fuzr-Cor 

a  i  i±LiJ  3a g .  L-z^a^j-    /oo  ^  c&wkAleJi 


4 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 

3s 


DISTRICT:  f^££jL 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /-£/- $4 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


/ .     nil  /g  s 


G  <x  //a 


CONTRACT  TIME:      &..+-  /,  l^fX^ 


CONTRACT  AMOUNT:     $   /,  2?+ 
CONTRACTOR:   3,aA  C/^^aJ       CAv 2 aM2> 

FROM  (town):     75m  ±±£  

AWARD  DATE:       5epf  3Q,  /jQ 
DATE  WORK  STARTED:     A/W,    %   t  9  fa 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  /Lg, 
%  TIME  USED:  — 
NO.  MEN  EMPLOYED: 


13^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     £&j£   <f?/ &a  ,J 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  £"-6> 


TELEPHONE: 
ADDRESS: 


GENERAL: 


do  kJ<~~( <L-f/ 


t>4  rl^  d 

n       '  1 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  yS'^r^^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^^j^g^gjl^Si  /9<fV 

PROJECT  NO.:  ("3)  

PRO  J.  NAME:  /"s94y  s&<?<z/^sr 

LENGTH:         X  ^  s*K*is*  

COUNTY:  r/^S  

CONTRACT  TIME:      *£?&7"  /,  /^-^ 

ORDER  TO  PROCEED  DATE:  

%  COMPLETE:  S^S/7~  t?4f 

%  TIME  USED:  ;  '  

NO.  MEN  EMPLOYED:  ■   

ACTUAL  COMPLETION  DATE:  <_  

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  " 
EFFECTIVE  OPENING  DATE:  ' 

PROJECT  MANAGER:  //Z&0*y_ xjEggggg*     TELEPHONE:        ^T<£<6-   9s~6 <Z 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  XXX 0  


GENERAL:  ^sPTZS" sOS*    ^^st    /SsPJ  .^gfag^^ggg^^^g 


CONTRACT  AMOUNT:    $  /Z>£  ^ &**'7'0V 

CONTRACTOR:     (*Sts^J  /7>?A'mr^  ^^S7~ 

FROM  (town):   

AWARD  DATE:      JjgSfg^JTg^  /9<&? 

DATE  WORK  STARTED:  ■   

PROBABLE  COMPLETION  DATE:  j/^y^f^^ 
NO.  DAYS  WORKED  PER  WEEK:  <— — ; 
NO.  SHIFTS  PER  DAY:  ' — ' — " 
NO.  HOURS  PER  SHIFT:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     ^/ 3  ^ 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    /^,/^^r^  2.  1 78 4- 


PROJECT  NO.:  /t^  -4-/3S 
PRO J.  NAME: 

LENGTH:   

COUNTY :     ^5~i<i4^  ust'aU 


JO 


CONTRACT  TIME:     /QQ  Datf  S 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  Co 
%  TIME  USED:  3/ 


NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  7<fr/  4-0 

CONTRACTOR:   /,W.^  ZUcdS&jC 
FROM  (town):    C=>\fe,<i4  /^a/A  /W 

AWARD  DATE:   

DATE  WORK  STARTED*?    ^/  £  / 
PROBABLE  COMPLETION  DATE:    CIu^U,  I 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:  ^  

NO.  HOURS  PER  SHIFT:  "~ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

.//  TELEPHONE 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


PROJECT  MANAGER:  Q  .  p>. 


ADDRESS:      s*.  £>  3o6/? 


GENERAL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Butte 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      F^n^ry  2,  19BL 

PROJECT  NO.:     RR  9017(11)   DATE  SURVEY  AUTHORIZED:  12/28/83 

PRO  J.  NAME:    Bridge  over  Silver  Bow  Cr.  DATE  WORK  STARTED:  1/4/84  

LENGTH:  1  Mile   ESTIMATED  COMPLETION  DATE:  2/29/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:     _6   %  COMPLETE:  21%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Rutt.P 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        February  2.  1984 

PROJECT  NO.:      BR  9039(8)   DATE  SURVEY  AUTHORIZED:     Nov.  17,  1983 

PROJ.  NAME:  Bridge  over  Clark  Fork  DATE  WORK  STARTED:     Nov.  17.  1983 

LENGTH:         0.25  Miles   ESTIMATED  COMPLETION  DATE:  4/30/83 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:        R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  95%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     31  Jan  84  

PROJECT  NO.:     BR  9029  (7)   DATE  SURVEY  AUTHORIZED:         9  Nov  83 

PRO  J.  NAME:  Big  Hole  River  Bridges  DATE  WORK  STARTED:         7  pec  83 

LENGTH:  2.0  Miles   ESTIMATED  COMPLETION  DATE:      Mar  $U 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Caprara   TELEPHONE:  683-6290  

NO.  PERSONNEL  ASSIGNED:  7  %  COMPLETE:  62  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ffi 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /-  3/-  ffY 


loft. 


PROJECT  NO. : 
PRO  J.  NAME:  -  ^prutOs.:i 


DATE  SURVEY  AUTHORIZED:  j2-Z  -  £J 
DATE  WORK  STARTED:  Q 


LENGTH: 


/,£>  rj)<U 


ESTIMATED  COMPLETION  DATE:  /-/£"-/¥ 


DATE  SUBMITTED  TO  DISTRICT:  jzllzlS 
PROJECT  MANAGER:    Qjtj  fjLsoO              TELEPHONE:        .£7^  -         7  V 
NO.  PERSONNEL  ASSIGNED:         S~  %  COMPLETE:  Q  


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       27  Jan  84 


PROJECT  NO.:     BR  9001  (12)  DATE  SURVEY  AUTHORIZED:       ^  Dec  83 


PROJ.  NAME:  Beaverhead  River  Bridge         DATE  WORK  STARTED:     3  Jan  84 


LENGTH:     1.0  Miles  ESTIMATED  COMPLETION  DATE:       Jan  84 


DATE  SUBMITTED  TO  DISTRICT:     27  Jan  84 


PROJECT  MANAGER:     Caprara   TELEPHONE:  683-6290 


NO.  PERSONNEL  ASSIGNED:  7   %  COMPLETE:  100 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  BUTTlS 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       Z.-Z.-8  4-  

PROJECT  NO.:        R.S  4-/l-'(>)o   DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:    Spr.^r)l  /SoarJ   DATE  WORK  STARTED: 

LENGTH:  £.4  ni>    ESTIMATED  COMPLETION  DATE:  4-3-84- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     <g.  A .  S/  TTa^j  TELEPHONE:       S8(,  -^g4z,  

NO.  PERSONNEL  ASSIGNED:         £~  %  COMPLETE:  J-8  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  2.  1984 

PROJECT  NO.  :      jg  90-4(37)230   DATE  SURVEY  AUTHORIZED:  12/20/83 

PRO J.  NAME:  Homestake  Pass  (Quarry)         DATE  WORK  STARTED:  3  2/20/ft? 

LENGTH:  1  Mile   ESTIMATED  COMPLETION  DATE:  1/27/84 

DATE  SUBMITTED  TO  DISTRICT:  1/27/84 

PROJECT  MANAGER:      R.T.  Wilson   TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:      _6   %  COMPLETE:  1QQ%  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  0u4^(^ 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^ $ ' <?-  

PROJECT  NO.  :     F  S5-j        O   DATE  SURVEY  AUTHORIZED:  t^l&Z&L 

PRO  J.  NAME:  gdlli  DATE  W0RK  STARTED :       /'/<?'£  4- 

LENGTH:  '    ESTIMATED  COMPLETION  DATE:  - 

DATE  SUBMITTED  TO  DISTRICT:      /-  36  ~S4- 

PROJECT  MANAGER:     QiJtlAJm  TELEPHONE:  -  ?£T62,  

NO.  PERSONNEL  ASSIGNED:     3  £  4~  %  COMPLETE:  /0O  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      j^^Al  / 

I  15-3  (42)  150  U3 
PROJECT  NO.:  Bernlce  -  Basig  DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:   DATE  WORK  STARTED:     \Jg/y  J?Sj  rfS4~ 


LENGTH: 


ESTIMATED  COMPLETION  DATE:  /<?4$4- 


DATE  SUBMITTED  TO  DISTRICT 


PROJECT  MANAGER:  QijJjAm  £i  TELEPHONE:  ~  2 £ <7 & Z< 
NO.  PERSONNEL  ASSIGNED:  /  J.  %  COMPLETE:   30  °7<? 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  Butte 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  2.  1984 

PROJECT  NO.:      IR  15-2(40)124   DATE  SURVEY  AUTHORIZED:  12/28/83 


PROJ.  NAME:     PCCP  Rehabilation  Study      DATE  WORK  STARTED:   *_ 


LENGTH:  7.7  Miles   ESTIMATED  COMPLETION  DATE:  * 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       R.T.  Wilson  TELEPHONE:  782-1797  

NO.  PERSONNEL  ASSIGNED:  6   %  COMPLETE:  0% 


*  Work  has  not  started  on  this  project  yet, 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  fic/r7£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //^//^f  

PROJECT  NO.:    g£  ?&3</(/)  DATE  SURVEY  AUTHORIZED:  /l/^Vp^ 

PROJ.  NAME &K^^^JL*l)   DATE  WORK  STARTED:  AAr^^wy^^ 

LENGTH :     -V    ESTIMATED  COMPLETION  DATE:  — - — 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:   TELEPHONE: 

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BIIB/sw/221E 


DISTRICT: 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     // i//jpf 


PROJECT  NO.  :     /Vj  Mff{4)  DATE  SURVEY  AUTHORIZED:  //A.J/7P 

PROJ.  NAME:     /^tACCto&A  £kt \  DATE  WORK  STARTED:  //36/pf 

LENGTH  :    ;    ESTIMATED  COMPLETION  DATE:  ~ 

DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:  <^^£  £&£/C^*/        TELEPHONE:   ^ 

NO.   PERSONNEL  ASSIGNED:  %  COMPLETE:   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ^/r7i£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ^/#f  

PROJECT  NO.:     /vj  Z2JZ£^LX   DATE  SURVEY  AUTHORIZED:  ^//d/fJL 

PROJ.  NAME :  ^  j   DATE  WORK  STARTED:  /^/%» 

LENGTH:        -•-  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/22 IE 


DISTRICT :  ft,^/?  


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :  £FP-/{4 )  3<f   DATE  SURVEY  AUTHORIZED:      ff/J?.Wff?  _ 

PROJ.  NAME:  /}y/%A/  .  /^,^/  DATE  WORK  STARTED:  /t£/>gy  AsS%j*&> 
LENGTH:  - —  ESTIMATED  COMPLETION  DATE:   


DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:    TELEPHONE: 

NO.   PERSONNEL  ASSIGNED:    %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/22 IE 


DISTRICT:     Great  Falls 

DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:     February  6.   1 984 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 
USED 
THIS 
REPORT 

PTTPTfm 

rriKiUD 

% 
COMP 

EST 

COMP 

DATE 

FR  60-2(8)  71 
.Belt  -  East  6  West 

Slope  Flattening 
PMBS  Overlav 

Final 
Des  iqn 

216 

99 

2-15-f 

RF  60.-2(2)  21  _   _   _  _ 
Great  Fal Is  -  East 

Grade_j_  Gravel  Surf. 
PMBS,  Structure 

Prel im. 
P. 1 . H . 

184 

hi 

4-  1-! 

FR  24-3(3)  76 

Rogers  Pass  E. (West  Sect.) 

Widen,  Gravel  Surf. 
PMBS 

Field 
Rev  i  ew 

0 

5 

7-15-1 

F  1-4(0  280 
Shelby  -  East 

Widen,  Slope  Flattening 
PMBS 

Final 
P. 1 .H. 

91 

80 

2-15"! 

RS  348(18) 

5  Mi .  S .  Fort  Benton  -  S. 

Grade_j_  Gravel  Surf. 
PMBB 

Prel im. 
P. 1 .H. 

0 

ko 

6-30-! 

E_3-JU6)_8  

Sun  River  Jet.  -  North 

PUBS  ^_0ver  1  ay_   _   _  _ 
M i  nor  Wi  den  i  ng 

Final 
P. 1 .H. 

0 

5 

RS  43_2-2_0)  40 
Rudyard-South 

PMBS  Overlay 

Final 
P.I .H. 

4o 

20 

2-29- 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221D 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 

2-6-84 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY : 


FOR  THE  PERIOD  ENDING: 


IR  15-5(76)283 

Gt.  Falls  -  Vaughn 
1.3  Miles 


Cascade 


$ 


1,059,520.15 


CONTRACT  AMOUNT: 
CONTRACTOR:     _  Un 
FROM  (town): 
AWARD  DATE: 


Great  Falls 


2-28-83 


CONTRACT  TIME: 


60+21  W.D. 


DATE  WORK  STARTED: 


3-31-83 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


4-18-83 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE:  727-4350 
ADDRESS: 


11-10-83 


PROJECT  MANAGER: 


F.  A.  Robinson 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


IfU  Iftth  Ave.  N.E. 


Great  Falls,  MT. 


GENERAL:        Project  was  submitted  to  the  District  Office  on  January  11,  1984, 
and  will  be  forwarded  to  Helena  on  or  before  February  7,  1984.    This  is  the 


Final  Report i 


Marlin  Brackney 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS- 14 


DISTRICT:       Qeat  Falls 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6.  1982, 

PROJECT  NO.:       g  971   CONTRACT  AMOUNT:     $  856,519.30  

PRO  J.  NAME:         Rh(,1hy  .  Wpst   CONTRACTOR:       Baltrusch  Const.  Co. 

LENGTH:   7.0  Miles   FR0M  (town):     Havre,  Mt.  

COUNTY:   Toole   AWARD  DATE:  5-31-83  

CONTRACT  TIME:        60  w.D.   DATE  WORK  STARTED:  7-13-83  

ORDER  TO  PROCEED  DATE:       6-21-83  PROBABLE  COMPLETION  DATE:  7-1-84 

%  COMPLETE:  95   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:         97   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       g.  EndgCSOO  TELEPHONE:  727-2,350  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  102,  -  13th  Ave.  N.E. 

 Great  Fails,  Mt.  


GENERAL: 


No  activity  -  Project  on  winter  shutdown. 


DISTRIBUTION: 
3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS- 14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       February  6.  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY : 


CONTRACT  TIME: 


HES  1-7(2)  393 
Bridge  End  Treatment 

East  of  Havre  

0.08  Mile  

Blaine  


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  p 
%  TIME  USED: 


0 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  20,941.00 
CONTRACTOR :       Baltrusch  Const.  Co. 

FROM  (town):     Havre.  Mt.  

AWARD  DATE: 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE:   

ADDRESS: 


PROJECT  MANAGER: 


Gnrdnn  Treftz 


265-6821 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Havre.  Mt. 


GENERAL : 


No  Preconstruct ion  Conference  has  been  scheduled  to  date. 


DISTRIBUTION: 


3255-2914 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CMS- 14 


DISTRICT:     Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  g/l/OU 


PROJECT  NO.:        F  3-2  (8)  18 


PROJ.  NAME:     Fairfield  E.  &  W.  (Eastl 

LENGTH :   5.0  miles  

COUNTY:  Cascade/Teton  


CONTRACT  TIME: 


110  j  1  W.D. 


ORDER  TO  PROCEED  DATE:  April  18,  IQ83 

%  COMPLETE:   9_5_  

%  TIME  USED:   90  

NO.  MEN  EMPLOYED:  0 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town):  _ 
AWARD  DATE: 


$  2,492,189.65 


Hilde  Const.  Co. 
Great  Falls,  MT 
November  30,  I982 


DATE  WORK  STARTED February  1.  1983 
PROBABLE  COMPLETION  DATE:  June  15 ,  lQ8k 
NO.  DAYS  WORKED  PER  WEEK:  p 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


0 


0 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:       Hammerbacker   TELEPHONE:   

1         ADDRESS : 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Dept.  of  Highways 


Fairfield,  MT 


GENERAL: 


No  Activity 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT 


3130 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Feb.  6.  1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


F  24-3(5)100 


Roners  Pass-East 
Middle  Section — 
8.5  miles.  


Lewis  LnClark 


CONTRACT  TIME:  120  /  6  workinn  nays. 
ORDER  TO  PROCEED  DATE:    Oct.  18f  1QR2 

%  COMPLETE:   95  

%  TIME  USED:   90  

NO.  MEN  EMPLOYED:  _2  

ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  2,215^25^5  

CONTRACTOR:      Meyer  Construction  Co. 

FROM   (town):       Rilling*,  Montana  

AWARD  DATE:       Sept.  24,  1982  


DATE  WORK  STARTED: 


Nnv.  18,  19ft? 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


May  1QK4 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     S.  W.  Hewton  TELEPHONE: 

6        ADDRESS : 


562-38RS 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Aucuata,  Montana 


GENERAL :  All  major  items  are  complete  except  for  fencing,  guardrail, 
 and  chip  seal.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:      3130  Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

STRUCTURE 
PROJECT  NO.:    F  BRF  RTF  60-2(5)92  U2 

PRO J.  NAME:       Warden  Bridge  

LENGTH:  0.203  Hi.  

COUNTY :  Cascade  

CONTRACT  TIME:    220  Working  Pavs 


1,870,957.00 
CONTRACT  AMOUNT:     $  2.764.053.48 


CONTRACTOR:      Sletten  Constr.  Co. 


FROM  (town):  Great  Falls  MT 
AWARD  DATE:  2-28-83  


DATE  WORK  STARTED: 


3-22-84 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


4-18-83 

_3£  


_6^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


4=15=84 


NO. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  jl-14-83 

PROJECT  MANAGER:       T.G.  Tomich  TELEPHONE:  727  A3 50 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  B  jx  1359 


Gt.  Galls,  m 


GENERAL :            There  was  no  work  this  past  month  due  to  inclement  weather. 
The  structure  was  open  to  traffic  on  11-14-83  with  items  of  drainage  and 
punch  list  remaining.  Contractor  on  winter  shutdown.  ;  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


CMS- 14 


DISTRICT:    Great  Falls. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6,  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


HES  60-2(11)91  U-2  6 
F-BHF-RTF60-2(5)92  U~2 

Warden  Br.  Approaches 

0.4  Miles  

Cascade 


(APPROACHES)  $893,096.00 
CONTRACT  AMOUNT:  $2,764,053-48 


CONTRACTOR: 


Sletten  Const.  Co. 


FROM  (town):    Great  Fal Is  

AWARD  DATE:      February  28,  1983 


CONTRACT  TIME:       220+4  W.D. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  95 
%  TIME  USED:  63 


4/18/83 


DATE  WORK  STARTED:    March  30,  1983 

PROBABLE  COMPLETION  DATE:  4/15/84 

NO.  DAYS  WORKED  PER  WEEK:   

SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED: 


NO. 


NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS : 


PROJECT  MANAGER: 


F.  A.  Robinson 


727-4350 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


104  18th  Ave.  N.E. 


G r ea t  Falls,  MT. 


GENERAL :       No  activity  this  period.    Work  remaining  includes  construction 

 of  access  road  under  the  structure  and  work  will  resume  when 

 weather  permits.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT: 


3130 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2->&j 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


F  BRF  RTF  60-2(5)  U3 
Warden  Bridge  Overlay 

0.4.  Mi.  

Cascade  


CONTRACT  TIME:     100  Unr-fting  Days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


-A-83 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  550.827.00 
CONTRACTOR:  Sletten  Gonstr.  Co. 

FROM  (town): 
AWARD  DATE:  9-3Q_g3 


Great  Falls .MT 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO. 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

_  TELEPHONE: 
ADDRESS : 


T.O.TniMch 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


727-4350 


Box  1359 


7-30-8/, 


Great  Falls. MT 


GENERAL: 


Work  cannot    berln  until  April  1st.  1984 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 221F 


DISTRICT:  QiT- 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  ,   &  y 


PROJECT  NO. 
PROJ.  NAME : 
LENGTH :  _ 
COUNTY: 


CONTRACT  TIME: 


C<3     *-  /Z.  \A/iJ. 


ORDER  TO  PROCEED  DATE:     "=}  -  /£  -f?^ 

%  COMPLETE:   fl<g% 

%  TIME  USED:   83% 

NO.  MEN  EMPLOYED:  O 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  ^9-? 

CONTRACTOR:     ^J^sU  C&asA  to. 
FROM  (town): 
AWARD  DATE: 


V/~C.  /  '*7t  ■ 


DATE  WORK  STARTED:  /V?<?y  /g&g 
PROBABLE  COMPLETION  DATE:  J<//7^  -  &q 
NO.  DAYS  WORKED  PER  WEEK:  O 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


O 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     Cjocda*    Zc&Ulz.  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:      £>  ADDRESS: 


 ^^?/r  ^£3^ 


GENERAL: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


CMS- 14 


DISTRICT:    Great  Falls. 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6.  1984 

PROJECT  NO.:      RS-BRS  ^0-1(^)1  CONTRACT  AMOUNT:     $1 .861  ,841 .20 

PRO  J.  NAME:    Ulm  Br.  Appr.   CONTRACTOR:      Sletten  Const.  Co. 

LENGTH:    FROM  (town):   

COUNTY:    AWARD  DATE:   

CONTRACT  TIME:    DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    PROBABLE  COMPLETION  DATE:      A/1 5/84 

%  COMPLETE:    _9j   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:         97   NO.  SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:    NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  727-4350  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    0_  ADDRESS:        104  1 8th  Ave.  N.E.  

Great  Falls,  MT.  

GENERAL :        No  work  during  this  period.     Center-line  striping  remains  to  be 
  completed,  and  work  will   resume  when  weather  permits.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


CMS- 14 


DISTRICT: 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2-6-84 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


RS-BRS  565-1(3)0 


Slmms-North 


1.1  Miles 


Cascade  &  Teton 


CONTRACT  TIME: 


150  +  3  W.D. 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  100 

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


10-18-8? 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 


$486,280.20(Structure) 
$     920, 779. 66 (Roadway) 


CONTRACTOR: 
FROM  (town): 
AWARD  DATE: 


Mclntyre  Const.  Co. 
Great  Falls 


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     T.  Hammerbacker-RoadwayELEPHONE :   

ADDRESS: 


11-9-83 


G,  Brown  -  Structure 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL :      Completed  roadway  portion  was  submitted  to  District  Office 

on  12-9-83.  Final  was  forwarded  to  Helena  1-30-84.  This  is  the  Final 
Report.  '  *  ~~ 


Marlin  Brackney 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 

3255-2914 


DISTRICT 


3130 


Great  Falls 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    Feb.  6T  1984 


PROJECT  NO.:      SMP  2599-83  

PRO J.  NAME:      Maintenance  Stodkpales 

LENGTH :      ,     .     ,   „,     ,     .  , 

Lewis  s  Cldrk,  Pondera,  

COUNTY:      Cascade  and  Glacier  

CONTRACT  TIME:       82  working  days. 


ORDER  TO  PROCEED  DATE:  Dec.  19,1983 

%  COMPLETE:   

%  TIME  USED:   


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:    $  282,750.00 
CONTRACTOR:     Konitz  Contracting  Inc. 
FROM  (town):     Lewistown.  Montana 
AWARD  DATE:      Nov.  30.  1983  


DATE  WORK  STARTED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      S.  fl,  Newton  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _g_  ADDRESS: 


562-3888 


May  1984 


GENERAL :         No  precnnstruction  conference  has  been  scheduled  to  date. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:     February  6,  1984 

Final  Report 

PROJECT  NO.:      BR  9007(12)   DATE  SURVEY  AUTHORIZED:  n/i/83 

PROJ.  NAME:  Bridge  Over  the  Sun  River      DATE  WORK  STARTED:  11/22/83 
LENGTH :   RmtUtXRB  COMPLETION  DATE:  1/27/84 


DATE  SUBMITTED  TO  DISTRICT:  1/27/84 
PROJECT  MANAGER:       Walter  D.  Smith         TELEPHONE:  727-4350 
NO.  PERSONNEL  ASSIGNED:       __6   %  COMPLETE:  100 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     &/  &Jls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /_  ,4      3 . 

PROJECT  NO.:      A/)    __  ~7/Z  C  j  )  DATE  SURVEY  AUTHORIZED:     4  -  Z  '  6  3 

PROJ.  NAME:  /} u e   -  d&JtcS.       DATE  WORK  STARTED:  ~7 

LENGTH:   ESTIMATED  COMPLETION  DATE:    gfaussA  -  @4 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      GjZ&dan    HsHz      TELEPHONE:          j?.  -C&2.I 
NO.  PERSONNEL  ASSIGNED:  J?  %  COMPLETE:   /_T  % 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/22 IE 


DISTRICT:    Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6,  1984 

PROJECT  NO.:  M  5212(1)   DATE  SURVEY  AUTHORIZED:      9~  1 7~8l 

Great  Fal Is 

PROJ.  NAME:       South  Arterial   DATE  WORK  STARTED:  12-10-81 

LENGTH:  8.85  Miles   ESTIMATED  COMPLETION  DATE:  12-31-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:         F.  A.  Robinson  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:         Q   %  COMPLETE:        46     -  Correction 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:    GL  z^s/Zs 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /=~&£    3  j/9g^ 

PROJECT  NO.:       /?5  ff~  J {')  O       DATE  SURVEY  AUTHORIZED:       &  -  A?  S3 

PROJ.  NAME:      ftox    tlder-  -  U</g.</       DATE  WORK  STARTED:  //  -  ZZ  63 

LENGTH:   4    //)> ' /*<,  ESTIMATED  COMPLETION  DATE:    Jj„  .  8<i 

DATE  SUBMITTED  TO  DISTRICT:  / 
PROJECT  MANAGER:       GMeafa*     thtSfe   TELEPHONE:           ZLC^>  -      8Z  / 
NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  J QQ  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6,  1984 

PROJECT  NO.:      RS  33Q-1  (6)0   DATE  SURVEY  AUTHORIZED:   

Ulm  South 

PRO J.  NAME:        (North  Section)  DATE  WORK  STARTED:        1 1-28-83  

LENGTH:  6.5  Miles   ESTIMATED  COMPLETION  DATE:*  3-15-84 

*Pending  outcome  of  Condemnation  (Parcel 
DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     F.  A.  Robinson  TELEPHONE:  727-4350  


NO.  PERSONNEL  ASSIGNED:  4-6  %  COMPLETE:   2Q_ 


(Establishing  Center-line  £ 
for  Utility  Relocation) 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     Q£    ^ /A 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      /re^  .  /9ft<1 

PROJECT  NO.:      tfs    >Z  36>  Z  O  )  <kS~      DATE  SURVEY  AUTHORIZED:     /2Z7-  79 
PRO  J.  NAME:      /?/0  SanJy  ;  SouM       DATE  WORK  STARTED:         /p-  g£  - 

LENGTH:   //■  3   ESTIMATED  COMPLETION  DATE:    /^JAJ^A  - Pi4 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:     Go^rJ.^    7>^/^       TELEPHONE:        Z^S  -  6,8 Z/  

NO.  PERSONNEL  ASSIGNED:    %  COMPLETE:  %  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6,  1984 

PROJECT  NO.:      HES  60-2(14)92   DATE  SURVEY  AUTHORIZED:  7/12/83 

10th  Ave.  South  & 

PRO  J.  NAME:    32nd  St. -Great  Falls  DATE  WORK  STARTED:  7/27/83  

LENGTH:  0.5  mile   ESTIMATED  COMPLETION  DATE:  2/10/84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Walter  D.  Smith  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  99  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:         /.  /^,//s 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  >g 

PROJECT  NO.:  S'?-/  fe)  /  7     DATE  SURVEY  AUTHORIZED:   

PRO  J.  NAME:  ^^^a^fa^ATE  WORK  STARTED:    //-  /*>  -  ?-3 

LENGTH:    ESTIMATED  COMPLETION  DATE:    /Z~/^>-^^  . 

DATE  SUBMITTED  TO  DISTRICT:    /j? -SA* 

PROJECT  MANAGER:  J^^^J*        TELEPHONE:  V^'^^^  

NO.  PERSONNEL  ASSIGNED:        ^   %  COMPLETE:  yfegfeg 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT: 


3130 


Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        Feb.  6t  1984 


PROJECT  NO. :      FR  24-3(3)76 

Roqers  Pass-East 
PRO  J.  NAME:      West  Section 


LENGTH: 


3.48  miles. 


DATE  SURVEY  AUTHORIZED:      Mar.  2,  1983 
DATE  WORK  STARTED:    July  21.  1983 
ESTIMATED  COMPLETION  DATE:  1-31-84 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  S.  Wf  Newton  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:         a   %  COMPLETE: 


562-3888 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:    G/ .  £aj& 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /g>(,     r  /9&<) 

PROJECT  NO.:  ;o  -  ?  /<j  )  9/  DATE  SURVEY  AUTHORIZED:      /  -  /"}  -  BZ. 

PRO  J.  NAME:    jz0lt    £Jd«~  -  j^MCO.         DATE  WORK  STARTED:     //  -  XTT  -  g 

LENGTH:   sx?.'/*,  %  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:      /  -  ,23  -  &f 

PROJECT  MANAGER:      Gordon  T^eMr      TELEPHONE:  -   

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  SOO  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:     r.r>**t  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  February  6,  lqftj. 

M.P.  79.3  to  M.P.  89.6 

PROJECT  NO.:        RF  10-2(3)51   DATE  SURVEY  AUTHORIZED:  12-7-83 

1 

PRO  J.  NAME:      Big  Sandv  -  Box  Elder        DATE  WORK  STARTED:  #-27-84  

LENGTH:  10.3  Miles   ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:   


PROJECT  MANAGER:        G.  Enderson  TELEPHONE:  727-1350  

NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  10%  

aA  3  man  engineering  crew  engaged  in  making  bridge  survey  on  Big  Sandy  Creek. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:      r.wat,  Ralls 

PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:      February  6.  1984 
M.p.  55.0  to  62.6 

PROJECT  NO.:        RF  10-2(3)51   DATE  SURVEY  AUTHORIZED:  ^o_1_f^ 

PRO  J.  NAME:         Loma  -  North   DATE  WORK  STARTED:  1-27-81  


LENGTH:   7.5  Miles   ESTIMATED  COMPLETION  DATE:       May  1,  1984 

DATE  SUBMITTED  TO  DISTRICT^   

PROJECT  MANAGER:        n.  T.nrigr*nn  TELEPHONE:         7? 7-43 50  


NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE:  5%  

Work  consisted  of  staking  original  centerline. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     p.^t.  Fana 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        February  A,  igftj. 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 


Mile  52.1  to  55.0 
RF  10_?msi 

Loma  -  North  

2.8  Miles  


DATE  SURVEY  AUTHORIZED: 
DATE  WORK  STARTED:  12-6-83 


12-7-83 


ESTIMATED  COMPLETION  DATE: 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT: 

ft.  Rnriprson  TELEPHONE: 


727-1350 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


^Si- 


Survey  work  consisted  of  establishing  original  centerline,  running  bench  levels 
drainage  surveys,  topography  of  utilities,  and  making  property  ties. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        February  6,  IQfty, 


PROJECT  NO.  :  RF  in-P(?)«n(BHrieB)  DATE  SURVEY  AUTHORIZED:  1-18-83 
PROJ.  NAME:  T„ma  _  MnT^h  &  Rnl1+-h  DATE  WORK  STARTED:  5-17-83 
LENGTH:  0.68  Miles   ESTIMATED  COMPLETION  DATE:  2s^&s&k 


DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      G.  Enderson  TELEPHONE: 
NO.  PERSONNEL  ASSIGNED:    %  COMPLETE: 


727-4350 


85%  -  No  activity  this  period, 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:     Great  Falts 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  -*mf*k 


PROJECT  NO.:       g  yi  (6)  8   DATE  SURVEY  AUTHORIZED:  1/26/83 

PRO  J.  NAME:         Sun  River  Jet.  N.  DATE  WORK  STARTED:   6/29/83 

LENGTH:   10  miies   ESTIMATED  COMPLETION  DATE:    February  1Q8U 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:         Hammerbacker  TELEPHONE:   1+67- ^kkQ  

NO.  PERSONNEL  ASSIGNED:  h  %  COMPLETE:   26  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  £j, 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ^  A  /9&*f 

PROJECT  NO.:     /g   /  ■  &  ^)J~79  DATE  SURVEY  AUTHORIZED:     /*?<3y  C>./9&3 

PRO  J.  NAME:  \//ejpA  Sjta/jU*       DATE  W0RK  STARTED:  /yj^^ 

LENGTH:   -v—   ESTIMATED  COMPLETION  DATE:    /yy;?.  £*f 

DATE  SUBMITTED  TO  DISTRICT:     n^r  &, 

PROJECT  MANAGER:     4„^n„    Z2^2-      TELEPHONE:      ^S  -   

NO.  PERSONNEL  ASSIGNED:  Q  %  COMPLETE:   99  %  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:  (^-/.  /=^/A 
PRELIMINARY  SURVEY  PROGRESS  REPORT 

i 

FOR  THE  PERIOD  ENDING:  Z  

PROJECT  NO.:  /^-^?/^ /- Z&ftjZ/*?     DATE  SURVEY  AUTHORIZED:   

PRO  J.  NAME :  ^yjp^y^  ^  f  jtsj  DATE  WORK  STARTED:    /Z-C  ~  ?~3 

LENGTH:  ,         C2f^  ' .   ESTIMATED  COMPLETION  DATE:  ^-/^-S*^ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  <^2^                          TELEPHONE:  Z^g^Sag. 
NO.  PERSONNEL  ASSIGNED:     */  %  COMPLETE:   

W^^^<^  s*.^ /^sZ/s  ^^/py^^y 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:     Great  Falls 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6,  1984 

PROJECT  NO.:      IR  15-5(78)278   DATE  SURVEY  AUTHORIZED:  12/28/83 

4  Locations  on  I  15 
PRO  J.  NAME:    Near  Great  Falls   DATE  WORK  STARTED:  1/16/8A  


LENGTH:  0.6  mile   ESTIMATED  COMPLETION  DATE:  ?/?q/S& 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      Walter  D.  Smith  TELEPHONE:  727-4150  

NO.  PERSONNEL  ASSIGNED:  6   %  COMPLETE:  qn  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221E 


DISTRICT:    Great  Fa]  Is 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  6,  1984 

PROJECT  NO.:         M  5225(1)   DATE  SURVEY  AUTHORIZED:  2-I-78 

PROJ.  NAME:  Ramps  I  315   DATE  WORK  STARTED:  1 Q-8-80 

LENGTH :   0.49  Miles   ESTIMATED  COMPLETION  DATE:  6-30-84 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:      F.  A.  Robinson  TELEPHONE:  727-4350  

NO.  PERSONNEL  ASSIGNED:      _0   %  COMPLETE:  35 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT :     & L  ErtD>^£ 


DISTRICT  DESIGN  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:     3  A  a/.  31  /^fW 
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DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221D 


DISTRICT:  £/L£*cIi'l/£. 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  //s//^^  

PROJECT  NO.:    ££5  22  -  f  Q)   /*/  CONTRACT  AMOUNT:     $  £//o6>0*7 

PROJ.  NAME:  Z  '/l  tUi'l£S  gaff  of /?/ai< ✓/^CONTRACTOR:  ^/tgr^  

LENGTH :  Q.  83  f*l/^£S  FROM  (town):  Pat^atV/^fr  

COUNTY :  C^j/e/S   AWARD  DATE:      /Q^j^sf  £~  /<&3 

CONTRACT  TIME:  fip  QJQ   DATE  WORK  STARTED:    ^PT    8,  /9S75 

ORDER  TO  PROCEED  DATE:   ^-^-?3  PROBABLE  COMPLETION  DATE:     */l*f  tfft/ 

%  COMPLETE:  //   NO.  DAYS  WORKED  PER  WEEK:  Q 

%  TIME  USED:  <£3   NO.  SHIFTS  PER  DAY:   G 


NO.  MEN  EMPLOYED:     J2   NO.  HOURS  PER  SHIFT:  a/o*J£. 

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  -JfrmeS  £  j&tdu)/*/    TELEPHONE:  7S7-~^1ol   

NO.  OF  ENG.  PERSONNEL  EUP^h^'  ADDRESS:        PC.JZoX  ^5"^  


GENERAL :   /?  ^     tfy^racr/b  r>   PerSc^c  /    *4>o£D   off  -rfjr 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 


PROJECT  NO 
PRO J.  NAME:  ft 
LENGTH:         Co.  4  Cn\ 


£)1 


COUNTY: 


CONTRACT  AMOUNT:  $  (oA~^^  .  0%.^ 
CONTRACTOR:  U't  I  At  ConA  £v  c 
FROM  (town):  A  <•<->-/.  falls  .  MOn\ 
AWARD  DATE:     H-  3«3  -  ?  / 


CONTRACT  TIME: 


ZOg    to  S> 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:       1  OO 
%  TIME  USED:        cj  1 


4  -  <^-%2 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:    [O  -/2L-#^> 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    T)gn   S4ig-uJ>*Hr  TELEPHONE 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:     Z.  ADDRESS: 


IP  -  2  ST  -  ft  3 


GENERAL: 


2 


7> 


a  <3  >o 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


* 


DISTRICT:  QUA 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       I  j  2l 


PROJECT  NO.:    F  Z  -  /  [l)  g>*/- 
PRO  J.  NAME:     lo£,Xjl  E.C*Ck 

LENGTH:        j/.fl     m  '  

COUNTY:  CuAf-T  


CONTRACT  AMOUNT:     $  Z,  Z3^.  "7  43.  Xl 
CONTRACTOR:  fe^hL,  EW^S  -  Pon^.  Inc  ("3.  0 J 
FROM  (town):  fW»L^  f  I  by .  t  ft)  oJ\ 


AWARD  DATE: 


«<*3 


CONTRACT  TIME:  Lo  t> 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:     &  j  Z  j  g3 

%  COMPLETE:        *]  Z.  

%  TIME  USED:  3o  


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


to-  24 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  Vhn  $hsuj4.Ai  TELEPHONE 

ADDRESS:  J^-fc 


Z3^-  |CKj3 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


I 


GENERAL: 


_.  ■  — «_=  ■   ■  '  I  ■  ■    ■  •  I  •■  I  Y*Vs-  >    I-  1  I  M  1  W"f  j 

V^lbt^j^r  DicptAs.  vooa/o ,   Vis.  A  rvitv  P, 


■     t  ^  ^ ' <-jrj  1*     — y  *   L.LLLA  r(xLSt  nri        I  I 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  <££&&llit£ 

CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     J/)jJ.  ^ 

PROJECT  NO.:      f  JJ-/  {4)  ZS"  CONTRACT  AMOUNT:     $    79 3 ;  <?&  / .  OO 

PROJ.  NAME:       g/ASfdu)  -  CONTRACTOR:      /7?sT/^S  Co^k. 

LENGTH :        <£,  3     /tf,/c3   FROM  (town):  £,U//Jg<;  

COUNTY:         \Z/MeV   AWARD  DATE:       J/jly    //,  J4<g£ 

CONTRACT  TIME:  faLJh.  DATE  W0RK  STARTED :  &3l£l^J&. 

ORDER  TO  PROCEED  DATE:     Qg,~02-ftZi  PROBABLE  COMPLETION  DATE: 

%  COMPLETE:  £\   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:  JQ   NO.  SHIFTS  PER  DAY:  Q  

NO.  MEN  EMPLOYED:         Q   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:     J),  J)ti&>cJ,££  TELEPHONE:     746' .3*/S/ 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ADDRESS:  /J/lzA,/A 


GENERAL:   /J»      k/o£f  0Kl    TJlS    tfSoJ^J-     .D^/aJQ  ZA<1 

SddA^JktdAL*  7—7  

a/  0/r  ~S/=/}/  AtkL  /)14T£&/)/,  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


• 

DISTRICT:  Gl&4<J/\/C 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     JfitJ .   3/  /fffV 


PROJECT  NO.:     ^cMSjjMll  & 
PROJ.  NAME:      a/AsAc/A  -  A/mM 
LENGTH :         4.  D  /7),/^ 

COUNTY:  i/A/I?/  

CONTRACT  TIME:  $/)  Jt/.J). 


CONTRACT  AMOUNT:     $  / j  37$ ,  3/6 .  , 
CONTRACTOR:    £/A**  /fr^A&S  {Lj/&4<1f4#S 
FROM  (town):  J^SjL 


/  2t 


ORDER  TO  PROCEED  DATE:  £3 

%  COMPLETE:   

%  TIME  USED:  Si  

NO.  MEN  EMPLOYED:  /Q  


AWARD  DATE:  Ajqus/  /4*3 
DATE  WORK  STARTED:    J?<f/>/  /9J& 

PROBABLE  COMPLETION  DATE:  07-gJ-f4 
NO.  DAYS  WORKED  PER  WEEK:  £> 
NO. 
NO. 


SHIFTS  PER  DAY: 
HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  J).  J)u&cA££  TELEPHONE:  7*J6>-343/ 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


ADDRESS:      A/A^AuA  .  /7?,9a/+.  S9j?4$ 


GENERAL 


/Jo   khdk-AAL  the.  ikeJkied-  Jk£&l$.  -r/j<r 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  1-//3D 


CONSTRUCTION  PROGRESS  REPORT 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH: 
COUNTY: 


FOR  THE  PERIOD  ENDING: 


R  S  co  o  s  Cc  U  \ 


IK*!* 

J>f  ^>-v</«.  is^i  £a     rv  ^ 


CONTRACT  AMOUNT:  $ 
CONTRACTOR:  SA  //<. 


FROM  (town):  /t4w*V  ;  Mo ^C«~~  -S^l"fr/ 
AWARD  DATE:  //-  J  -  fr3  


CONTRACT  TIME: 


'2-Q    hj  £ 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE:  /  lL 

%  COMPLETE:  Q  

%  TIME  USED:  O 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:  

HOURS  PER  SHIFT: 


NO. 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:      AJ y/f 


1      Ebsrwu/d  l^-*,((>-j 


PROJECT  MANAGER: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  O 


TELEPHONE : 
ADDRESS: 


GENERAL :      QUr,  s  k       UJ-Ul      6*     sLfbJ  gfejk*     «  <f  11 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT: 


Gl endive 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     January  jjj  . 


PROJECT  NO. : p  RTF  22-2  (D  40  U  1  &  2 
PROJ.  NAME:  Plentywood-South 
LENGTH:   4^  

C0UNTY:   Sheridan  


CONTRACT  TIME: 


120  wn 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   8Q 

%  TIME  USED: 


6-21-8-5 


80 


NO.  MEN  EMPLOYED: 


None 


CONTRACT  AMOUNT:     $  2.468,570 

CONTRACTOR:   Hilde 

FROM  (town):       Great  Palls 
AWARD  DATE:         Mav  10ft-* 


DATE  WORK  STARTED: 


NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE : 
ADDRESS : 


July 

1Qr  1QR^ 

DATE: 

Julv  1Q£4 

WEEK: 

0 

0 

0 

PROJECT  MANAGER:  Jair.es  E.  Baldwin 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


787-5701 


P.O.  Box  556 


Culbert-snn  5^218 


GENERAL: 


 iJo  work  on  project  t  .is  past  period.     Itens  and  

percent  complete  regain  at:  Grading,  drainage,  and  

Travel  surfacing  100%;  Fencing  Q0&f  Plant  Mix  Surfacing 

 Unit  one  portion  of  the  pro.iect  is  79%  com  lete, 

Unit  two  is  90&  complete,  the  project  as-a-whole  is  80# 
complete,  with  tJ0&  of  the  contract  tine  elapsed.    A  ^  man 
engineering  crew  is  working  up  and  checking  final  quant- 
ities.   The  final  is  20%  complete.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  glrtdtV* 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    JaaJUA£ju  /984- 

PROJECT  NO^:  &>-6£S 
PRO J.  NAME7 
LENGTH: 


&ms£.  Savers  Jgc^M  C( 


COUNTY:    /2uJt/ef£  /0Se'#<5' &}#7&£ 

CONTRACT  TIME:       £P  £<J.  Q  

ORDER  TO  PROCEED  DATE:  £-Z/'£?3 
%  COMPLETE:  /QQ 
%  TIME  USED: 


/3Z 


NO.  MEN  EMPLOYED: 


0 


TRACT  AMOUNT:     %£q3j  Z^4.-?  O 
ONTRACTOR:     fin?£siOe  &jUS73t*CJ&d.I2e  > 
FROM  (town):  $ie/lcfl£e.. 

AWARD  DATE:     //jy  /?c£3  

DATE  WORK  STARTED:   ^Jg/j  <£^ 
PROBABLE  COMPLETION  DATE: - 
NO.  DAYS  WORKED  PER  WEEK:  - 

NO.  SHIFTS  PER  DAY:   — 

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: //-  4/-/  3 
DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:     //-/S~ •  $  5 
EFFECTIVE  OPENING  DATE: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


PROJECT  MANAGER:  Qj/ja}<tJ.  5^^^^JELEPH0NE : 

/        ADDRESS:     {)e&/.  0p/6^yjA>J?~S 


GENERAL: 


DM/US;  ^p2£t 


MA. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  <£/*fi)diSC> 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING 


PROJECT  NO.: 

PROJ.  NAME:  jSZJ^J O^S^ 

LENGTH :  ft   

COUNTY :        /ZcUcf P,  <Str*L 
CONTRACT  TIME:        9^  fl.  


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:  O  

%  TIME  USED:  Q  

NO.  MEN  EMPLOYED:  _0  

ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT: 
CONTRACTOR: 

FROM  (town):  A//c-S  /YoAjm/O/l 
AWARD  DATE:    ^frffl^7  J't^C 

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK;   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  Qj J .  Skn/fflflyftf^ TELEPHONE : 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Z3Z-  /cr/3 


ADDRESS :      $%g£_    o  P///>f^aJ/?  </J 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /- 


PROJECT  NO. :  *ZS&  <&f&&J/f%S> 
PRO  J.  NAME  J^/^y^J^/^^^/^ 

LENGTH:  ^75^   

COUNTY:  f^SS<?/*3S  

CONTRACT  TIME:     <rr^O  /x2,£7. 
ORDER  TO  PROCEED  DATE:  -^~-/&-e*y^ 

%  COMPLETE:  ~J5<£-  

)%  TIME  USED:   


CONTRACT  AMOUNT:     $     /^u^P^gS 3Zg^ 
CONTRACTOR:     Sl^rp  £jZXZ&?& 
FROM  (town):  /?/&07fc'ft? 
AWARD  DATE:  ^^-^7- 
DATE  WORK  STARTED:    y-j&^t*^  (^??&Cl&f^  ) 
PROBABLE  COMPLETION  DATE:  /V^Z. 
NO.  DAYS  WORKED  PER  WEEK 
SHIFTS  PER  DAY: 


NO.  MEN  EMPLOYED: 


NO 


NO.  HOURS  PER  SHIFT: 


/ 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  /P^s/Ar*  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


GENERAL 


7   j=?.  jz:^t  /^.^^^^/c?te&>  jp&e*  c^?h^e-. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     gV  /  v  <*r 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /////^ 


PROJECT  NO. 
PROJ.  NAME: 
LENGTH: 
COUNTY: 


ZL  6  O 


CONTRACT  TIME: 
ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  */ £ 

%  TIME  USED: 
NO.  MEN  EMPLOYED: 


CONTRACT  AMOUNT:     $  /O.  </?9.  &  ?C 
CONTRACTOR:  <T  <?o/iSsr.  ^yyC 

FROM  (town):       y<?^  rs^c1  ^ 

AWARD  DATE:  tl^Lc/gS.  

DATE  WORK  STARTED:  ^//gy^ 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


JZL 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 
PROJECT  MANAGER: 
NO.  OF  ENG 


PERSONNEL  EMPLOYED:  */ 


TELEPHONE 
ADDRESS: 


ZL3  Z    /  C9S 


GENERAL: 


/  7^£f/77jT      s7-  yy  ^? 


7  <Sc/t  jr 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  {P/fsl^'ve 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING :  7as7t/4ry  S/~y^^ 

PROJECT  NO.  :  /?S Z &<$  -  /  fe)  O 
PROJ.  NAME:  /Pfijcrise  -  ^.r/' 
LENGTH:  /A  ^  s0s'/<?J 


CONTRACT  AMOUNT:  VS'^. 2 '0 

CONTRACTOR:  /rffj/Pr 


COUNTY: 


FROM  (town) 
AWARD  DATE: 


CONTRACT  TIME: 


70  £i/  £>. 


DATE  WORK  STARTED:      &-/7-£ 3 


ORDER  TO  PROCEED  DATE: 
%  COMPLETE:  ?0 
%  TIME  USED: 
NO.  MEN  EMPLOYED: 


67 


PROBABLE  COMPLETION  DATE:     £  - 
NO.  DAYS  WORKED  PER  WEEK:  — 

NO.  SHIFTS  PER  DAY:   — 

HOURS  PER  SHIFT:  — 


NO, 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


PROJECT  MANAGER:  AaVAfeyJt^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


TELEPHONE:         &J~3  -  /0sf£>  

ADDRESS:     JPr^f  *S  A*/*4l*>(,vJ 


GENERAL: 


S7t/  iSy^/sQ/sT^. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  S/f/oJ 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  \l/)AJdflQ-<j  4L  i33.  f~ 

PROJECT  NO.:    ftS  65  Z  "~g.C'3)/g  CONTRACT  AMOUNT:     $  ~7/tfjZ68~<&0 

PROJ.  NAME  :   ^/t/eJ/QAJr/Ajbt/ddSxi ^  CONTRACTOR:  SaiAAitSoAiX  £>/OS /?  ^/  JjQZ  ■ 

LENGTH:  /tJ/ /£^5   FROM  (town):   AaJ/4  t&urd*);  /^AJrX/U/) 

COUNTY:     ^<v. ?  737g   AWARD  DATE:     /t^«y  3 

CONTRACT  TIME:       SO  0.  DATE  WORK  STARTED:  JcjaJZ  23. 

ORDER  TO  PROCEED  DATE:    &~fJ-8?>  PROBABLE  COMPLETION  DATE:    4fi^/6  f 

%  COMPLETE:    NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:      g^T   NO.  SHIFTS  PER  DAY:   ~  

NO.  MEN  EMPLOYED:      O  NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE: 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


PROJECT  MANAGER:  Ouaa)&  J-  S  ^-/^;y,tJELEPHONE :   

I:    ADDRESS:      Ckflf.  &/1  ^ f^^s/OJi 

GENERAL^  \jr&jr^^^{/i^  j4^^^Sa*S 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  C^U^jJ/^ 


PROJECT  NO 
PRO J.  NAME 
LENGTH: 
COUNTY: 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:    J/iAJO/Wsj  3^ 

$ 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


CONTRACT  TIME : 


DATE  WORK  STARTED: 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE 

TELEPHONE 
ADDRESS 


PROJECT  MANAGER:   Q>l1a^>C  Q 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


^3Z-/a93 


GENERAL 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^/csiJ/ue 


CONSTRUCTION  PROGRESS  REPORT  » 
FOR  THE  PERIOD  ENDING:  ^J/gsluar)/  JA/P^j/ 

PROJECT  NO.:  tfjf?  '33  CONTRACT  AMOUNT:     $  x?^/.  /Z/.  #0 

PRO  J.  NAME:  j/o  sfpy/ef  CONTRACTOR:     ^C/tkr^  'c?olS~f7  ~ 

LENGTH :  /V/A   FROM  (town):      ^&j4g  sf/Vy 

COUNTY : /ggg^Se My  £ '/^^>.SAWARD  DATE:  A^tur^^e^  J- a  -/ 3 
CONTRACT  TIME:        £g  IV.  D,  DATE  WORK  STARTED:  — 


ORDER  TO  PROCEED  DATE:  #3  PROBABLE  COMPLETION  DATE:  4zJ®tj#3L 

%  COMPLETE:  0   NO.  DAYS  WORKED  PER  WEEK:  — 

%  TIME  USED:  C   NO.  SHIFTS  PER  DAY:   — 

NO.  MEN  EMPLOYED:  Q   NO.  HOURS  PER  SHIFT:  — 

ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    A/g     fa  u  j  s  A  TELEPHONE:  g^J'/fftf   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:     /Z-Jo~t  af '  A>s*4uJ*yS 

fa  rf^TT^Tf^'j/ 

GENERAL:        ^  -  £  0  rt/feit  est  ox)    &fe*s^K>j    ,jj  *  j    /6e/J  /si 

^"o  s*/s~- a  cs^Q  s~  /id  j.    ajt?j>  j//  'e><J   J~~o r  gL//-  quo 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^/fwt//Vfc 


CONSTRUCTION  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:   M-/Zt2S  z£0£l1j£l1 
PRO  J.  NAME:     g*//2/£>  UA/n^£P*SS 

LENGTH:  Ojj£_  

COUNTY:  c  ^  

CONTRACT  TIME:  U>.£>,  


ORDER  TO  PROCEED  DATE:     /p  -/&  -/>'  Z 

%  COMPLETE:   ^2?  

%  TIME  USED:   £2  

NO.  MEN  EMPLOYED:  / 


CONTRACT  AMOUNT:     $  /,  Ojffl^J^L  c° 

CONTRACTOR:     ggg  £*>tsJr*    £c  . 

FROM  (town):     /3,//j*js  /tfonJ* 

AWARD  DATE:  <V-Z<?~8Z- 

DATE  WORK  STARTED:  /- 

PROBABLE  COMPLETION  DATE:  4-3*-S*J 

NO.  DAYS  WORKED  PER  WEEK:  / 

NO.  SHIFTS  PER  DAY:   /  

NO.  HOURS  PER  SHIFT:  /§  


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  A///t 

TELEPHONE 
ADDRESS: 


PROJECT  MANAGER:  &ua /<?. 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


GENERAL: 


UJ  of 


 V<./(».-  K     \re.vv\i\.m  in^  C  c^st^j  <,  q_C  j~h  g  / \£>  U  f  1  ^  f-uc  r  £ 

jl£  Qgy  •  :  

 T~^c>  e^a£Uti£j£X£       Qk£l£Ja£A    pert  G^  c\nec\i\v\^ 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^/g/l^H/e 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       /-  3/-fft/ 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  2,+ 
COUNTY :  /Vc^iy 


TR  ln-c  (as)/'?/ 


CONTRACT  AMOUNT: 

CONTRACTOR:   

FROM  (town): 
AWARD  DATE: 


$    A/6T  LGT 


CONTRACT  TIME: 


DATE  WORK  STARTED:  ■  


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   — 

%  TIME  USED:   

NO.  MEN  EMPLOYED:  


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

HOURS  PER  SHIFT: 


NO 


ACTUAL  COMPLETION  DATE:    

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 
EFFECTIVE  OPENING  DATE:  ' — 

PROJECT  MANAGER:       hi,  te£t-c-f   TELEPHONE: 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    J)_       ADDRESS:  £/ 


r-  t277 


er*.cl>vt 


GENERAL :   Cc^^ui  C'^y  'in      S'-ifj  f  u  2.^.0    an    /-Z7-j"/  , 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  &LC*/0/\/e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  3/  /<7PV 

PROJECT  NO.:      git  ^Q^Z  Ll\  DATE  SURVEY  AUTHORIZED:      <  //o/g4 

PROJ.  NAME:      £>£T  P     CllE<££   DATE  WORK  STARTED:   

LENGTH:  /w/^fs   ESTIMATED  COMPLETION  DATE:  Zjzv/M 

DATE  SUBMITTED  TO  DISTRICT:      z///  frY 

PROJECT  MANAGER:      yg>  £CLL^  TELEPHONE:         J'LS'  •  gf  71  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  % 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &>L£hJO>\l£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:       T/?A/.   -2/     Iff 4 

 <<  

PROJECT  NO.:      g£    ^OSS    t  1^              DATE  SURVEY  AUTHORIZED:  lhz/y<J 
PROJ.  NAME:       Bc^^c/C    c?£.   DATE  WORK  STARTED:   

U\J  I  &  /?  (J  l  Co. 

LENGTH:  Q_%    ^J^cs   ESTIMATED  COMPLETION  DATE:  j/jO^V 

DATE  SUBMITTED  TO  DISTRICT:       Z./ / / g 4 

PROJECT  MANAGER:   TELEPHONE:   

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:   Q  c/o  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^L£rJO,y/€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      tT/W.  11^  /<3g4 

PROJECT  NO.:      E£    ^OOG  Li  \  DATE  SURVEY  AUTHORIZED:        <  //o/gV 

PRO  J.  NAME:       rMosviPSOsS    Cee<rf         DATE  WORK  STARTED:  

CAdreil  Co. 

LENGTH:  g.£     ^s7/<_es   ESTIMATED  COMPLETION  DATE:  V/z.7/W 

DATE  SUBMITTED  TO  DISTRICT:      zl 1 1  2 4 

PROJECT  MANAGER:   ^    TELEPHONE:    '  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  Q  °/o  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &L£*/Oi\/€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      1/W.  31  /9<P4/ 


PROJECT  NO.:  F  -3  Cl)  gg  DATE  SURVEY  AUTHORIZED:  /  lz  s/g  4 
PRO  J.  NAME:       FO£  T  P  C  c'jC  -  &  LS?s ;£cwDATE  WORK  STARTED:  '  ' 


LENGTH:  IS.  V    AO/  c  £1   ESTIMATED  COMPLETION  DATE:  tjJZSljH 

DATE  SUBMITTED  TO  DISTRICT:      Z 1 1  I  %  V 
PROJECT  MANAGER:       Q.  n^cJfMcZ  TELEPHONE:         6*^3  -  /OS'& 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  V* 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &LEaJDi\/£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      T/ftV-   II  ,  l^i^ 

PROJECT  NO.:     BE    «7<9        C  DATE  SURVEY  AUTHORIZED:  IZJu/ji 

PRO  J.  NAME:     Bic    aaUOOs/     ce.  DATE  WORK  STARTED:   

LENGTH:  £>.  I   Mil  CS   ESTIMATED  COMPLETION  DATE:  sllSlfi 

DATE  SUBMITTED  TO  DISTRICT:       ljj±  ?4 

PROJECT  MANAGER:    TELEPHONE:   ^  

NO.  PERSONNEL  ASSIGNED:  -  '  %  COMPLETE:   O  %  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  &L£>J0t\/£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      J/W.  31.  /gfV 

PROJECT  NO.:  BR  °IO  (  $ )  DATE  SURVEY  AUTHORIZED:  \AuUlA 
PROJ.  NAME:     CAST   fz>£K    S/joT&c/^/      DATE  WORK  STARTED:   ^Z. 


LENGTH:  D .Z    srlicCS   ESTIMATED  COMPLETION  DATE:     4130/ M 

DATE  SUBMITTED  TO  DISTRICT:  iJjJLVL 
PROJECT  MANAGER:  '   TELEPHONE:  


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   O  °A> 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  6c£oUe 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:      IT/W.  31  ,  /?<pV 


PROJECT  NO.:      g£   CjQQO    Ls^  DATE  SURVEY  AUTHORIZED:  llJiihl 


PROJ.  NAME:      COAL   ?  IZC  C  K.  DATE  WORK  STARTED:  iz//s/i5> 


m  /w/.  so.  or  TtrgtfV 
LENGTH:    ESTIMATED  COMPLETION  DATE:      )  /Zo/gV 

DATE  SUBMITTED  TO  DISTRICT:  z///fW 


PROJECT  MANAGER:      Uo\^Aea    KCc^       TELEPHONE:  ZCS-ZXl~l 


NO.  PERSONNEL  ASSIGNED:      2.  -  3  %  COMPLETE:  I  O0°/o 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  &e*d/iSC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: ^JdrtVAry  ^-/f^^ 

PROJECT  NO.:  (7)  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:  d.~fer  /fit/fr*         DATE  WORK  STARTED:   

W*7*y  e  -  /9/c  Co  f  e 
LENGTH:   ■   ESTIMATED  COMPLETION  DATE:    3-  /J*- #4 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:    A^oi/a^o  «/, >  c  A  TELEPHONE:  6>  ^"J  VjgjJjg 

NO.  PERSONNEL  ASSIGNED:  ^  %  COMPLETE:  O 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  ^/ofd/SC 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   J7a*(JdrV  J  J-  /t&7 

PROJECT  NO.:  fr)  DATE  SURVEY  AUTHORIZED: 

PROJ.  NAME:    ^ftg/£         fie (  -  DATE  WORK  STARTED: 

LENGTH:  g ,  3   snS/e  J   ESTIMATED  COMPLETION  DATE :  ^v^^-^r 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:     a/qi/A  /CqV/C  A  TELEPHONE:  &xfJ  -  /Jj?> 

NO.  PERSONNEL  ASSIGNED:  3  %  COMPLETE: 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  6>L£*/Di\/£ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     X/W.  3/ 


PROJECT  NO.:      Be    fO/'l  ( '  C? )  DATE  SURVEY  AUTHORIZED:  /o/iy/xj 

PROJ.  NAME:      A/0 /HTM    ro£K   DATE  WORK  STARTED:  ~  

LENGTH:  0 .  2.  /v?  iC  €"£>  ■  ESTIMATED  COMPLETION  DATE:  5"/j/AV 


DATE  SUBMITTED  TO  DISTRICT:     zJ I  )  Z<4 


PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   O  V* 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT :    ^  L  £*/D ,  y/e 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      X/W-  3  I ,  l?fj£ 

PROJECT  NO.:      BIZ    ^OPO,  fjj  DATE  SURVEY  AUTHORIZED:  \Zl ' 9 1  ?I 

PRO  J.  NAME:       TO/J^aC  DATE  WORK  STARTED:  

SI  US.  T££  Co. 

LENGTH:   /a.  1  asi  i l  e   ESTIMATED  COMPLETION  DATE:  i£/J_g_lH 

DATE  SUBMITTED  TO  DISTRICT:     7./)  I  %4 

PROJECT  MANAGER:  ^Z.   TELEPHONE:   <>!  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:   Q  °/o  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  6>L£^0 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      X/W.  31,  J<?g4 

PROJECT  NO.:      //)     I^Ol    C  I  )  DATE  SURVEY  AUTHORIZED:       cl) /^J  XI 

PROJ.  NAME:      fiJisJTti   AJe.         £.    -        DATE  WORK  STARTED:  

LENGTH:   6  44   ESTIMATED  COMPLETION  DATE:  lz/l?/gY 

DATE  SUBMITTED  TO  DISTRICT:      z/ 1 1  E 4 

PROJECT  MANAGER:   TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  X  COMPLETE:   Q  °/o 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  6>L€WOi\/€ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 


FOR  THE  PERIOD  ENDING:     X/W-  Z I ,  A7fV 


PROJECT  NO.:  ZGt  -  Z  (f)j'/  DATE  SURVEY  AUTHORIZED:     fg/  13/lZ 

PRO  J.  NAME:  a&ut//  of  ±/J/}Q\*/et  C         DATE  WORK  STARTED:   *2^L 

a  gee*  -  ssc  v-r-rt 


LENGTH:   f.*7   y^i/cCS   ESTIMATED  COMPLETION  DATE:     3J30/  X<J 

DATE  SUBMITTED  TO  DISTRICT: 


PROJECT  MANAGER:  TELEPHONE: 


NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  O  a/<z 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:        <L  £>/£W<T 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      X/W.  J I  1*1X4 


PROJECT  NO.:      £ £    Zol -L  CT.)jJ         DATE  SURVEY  AUTHORIZED:       ^  I  111  XI 


PROJ.  NAME:  f>2es>S£l?\//LLe  -_£>U£\/j€t^/   DATE  WORK  STARTED:   ///c/W 

LENGTH:  L>.  I    /w/  l    FiFiTTMrtTFT)  COMPLETION  DATE:      /  /zo/iV 

DATE  SUBMITTED  TO  DISTRICT:      T.I  I  I ?4 


PROJECT  MANAGER:       B.    C  £  i  Li  TELEPHONE:  -  Zm 


NO.  PERSONNEL  ASSIGNED:      3>  T~o  V  %  COMPLETE:   /  OO^o 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  £=>L£rJO/JC 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      3VW.  3  i  1^X4 

PROJECT  NO.:    X£  l^-CLn)  ZIP  DATE  SURVEY  AUTHORIZED:  tolzc/g3 

PROJ.  NAME:     ^/VO/ViT     /?tV  DATE  WORK  STARTED:   

LENGTH :  l.O   a^i/lCS   ESTIMATED  COMPLETION  DATE:  \linh4 

DATE  SUBMITTED  TO  DISTRICT:     7.)  )  I  J 4 

PROJECT  MANAGER:    TELEPHONE:  

NO.  PERSONNEL  ASSIGNED:  %  COMPLETE:  /  O  O  °/o 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


PRELIMINARY  SURVE 
FOR  THE  PERIOD  ENDING: 

PROJECT  NO.:  /r76,-/(<)i  

PROJ.  NAME:     S/O/Ve*  -        Z7.  6/,V<r 

LENGTH:  S.  Z,         /  c  CS  

DATE  SUBMITTED  TO 
PROJECT  MANAGER:      g    IC  ELL^ 
NO.  PERSONNEL  ASSIGNED:  •-^v-" 


DISTRICT:  6,LC*J£>M€ 
'  PROGRESS  REPORT 

DATE  SURVEY  AUTHORIZED:  t  I 

DATE  WORK  STARTED:  SjLkLil  

ESTIMATED  COMPLETION  DATE:  M/j&Cft  /<? 
DISTRICT:       7./ I !  k*4 

TELEPHONE:  zZU2  

%  COMPLETE:  ^  C  °/o  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  glt/jd^ 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      tJfih/,  fli^ 

PROJECT  NO.:     BJFf  ¥Z'3  £(o)  7 3      DATE  SURVEY  AUTHORIZED:   

PRO  J .  NAME :  typjSjx*  DATE  WORK  STARTED:     J/)/J.   SJ  /Jj^ 

LENGTH:  /  0     /77t/t?J   ESTIMATED  COMPLETION  DATE:  I '  f¥ 

DATE  SUBMITTED  TO  DISTRICT:  £zLll^L 

PROJECT  MANAGER:    JlJjjj^jCj^.  TELEPHONE:        7^6?  '34^/  

NO.  PERSONNEL  ASSIGNED:    £   To    6>         %  COMPLETE:   


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        /-  3 1~ 


PROJECT  NO.:     J? S  '/ (*t)lO 


DATE  SURVEY  AUTHORIZED: 


PROJ.  NAME:  ***4$*.  -Pt«Ji<«  C*.    DATE  W0RK  STARTED : 


LENGTH:        SV7Sj   ESTIMATED  COMPLETION  DATE:  Z- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       //  /tCLcy  TELEPHONE:       3C  £-  2-?77  

NO.  PERSONNEL  ASSIGNED:    /-  5~"  %  COMPLETE:  9a  ' 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:  n 


DISTRICT  DESIGN  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:   ^Jg n     31  tffch 


PROJECT  NUMBER  &  NAME 

DESCRIPTION 

NEXT 
MILE- 
STONE 

M-HRS 

USED 

THIS 

REPORT 

PERIOD 

% 

COMP 

EST 

COMP 

DATE 

_f  J_4-_ 3_C  _J    tS$  _ 

Orlcf  COSH  (A  T  7. 

P.Ltt 

O 

(<T5  3 'OZL-  /  O  j  & 

Ay  0*7    K.I  ft*  i  OC /KT    tzrcFS  T 

O 

/ 

IT-&S 

C?C-/rr  (/  -  yy  tfj  / 

i 

P,  u4t 

j£_3&i  -  JC/J  O 

f     »      ~C  ' 

3^ 

_  /icS  jf  Zf>  zJzC,JL  _ 

I— if"?  j±  J~  1 1  j 

/6 

3^ 

C~  <-t  r  (z>     cis  c?  f  r — 

ft  1*4 

36 

^/ 

f 

P.I  ht 

s 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221D 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       February  1.  1984 


PROJECT  NO. 
PRO  J.  NAME : 
LENGTH: 
COUNTY: 


IR  90-8  (96)  Vl3 
Park  Cjty  East  &  West 

14.0  miles  

btillwater  


CONTRACT  TIME:    80  working  days 
ORDER  TO  PROCEED  DATE:  9.19.85 

%  COMPLETE:  85%  

%  TIME  USED:   Igfe  

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  2.072. 864. 45 
CONTRACTOR:     Empire  Sand  &  Gravel  C0..  Inc, 

FROM  (town):     Billings.  Montana  

AWARD  DATE:       August  2Q.  1Q85  

DATE  WORK  STARTED:     September  17.  1985 
PROBABLE  COMPLETION  DATE:  6-50-84 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR: 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         K.  Kartman  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


25P-4158 


Billings,  Montana 


GENERAL :   Ho  work  has  been  done  on  the  project  since  the  last  reporting 

  period.    No  engineering  time  has  been  charged  to  the  pro.ject. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/ 22 IF 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     February  1.  1984 


PROJECT  NO.:  IR  90-8  (94)  457  U-1 
PRO J.  NAME:  Mossmain-Lockwood 

LENGTH:   3.6  miles  

COUNTY: 


Yellowstone 


CONTRACT  TIME:     100  working  days 


ORDER  TO  PROCEED  DATE:     May  24,  1982 

%  COMPLETE:   98%  

%  TIME  USED: 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1.256.338.75 
CONTRACTOR:     Mever  Construction  Co. 
FROM  (town) :     Billings t  Montana 
AWARD  DATE:       April  29.  1982  


DATE  WORK  STARTED:       July  19.  1982 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


4-17-84 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:      K.  Hartman   TELEPHONE: 

ADDRESS: 


252-4158 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


Billings.  Montana 


GENERAL:   Contract  completion  is  pending  on  the  repainting  of  the 

  striping  on  the  project.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       February  1.  1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


IR  90-8  (94)  437  U-2 
Mossmain-27U)  Street 

12.2  miles  

Yellowstone 


CONTRACT  TIME:     10C  working  days 


ORDER  TO  PROCEED  DATE:  10-20-82 

%  COMPLETE:   ipo£  

%  TIME  USED:   yft,  

NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE:  1-6-84 


CONTRACT  AMOUNT:    $  2,368,810.63  

CONTRACTOR:     Empire  Sand  &  Gravel  Co..  Inc. 
FROM  (town):       Billings,  Montana 
AWARD  DATE:        September  24.  1982 
DATE  WORK  STARTED:     November  29.  1982 
PROBABLE  COMPLETION  DATE:  1-6-84 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  1-6-84 
EFFECTIVE:  OPENING  DATE:  n/A 

PROJECT  MANAGER:       K.  Hartman  TELEPHONE:  252-4158  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:       5        ADDRESS:  Billings.  Montana 


GENERAL :   Curing  period  for  the  epoxy  paint  was  terminated  on  January  6, 

 1984.    The  project  was  inspected  and  certified  complete  by  the 

 District  Construction  Supervisor  on  January  6,  1984.    The  final 

estimate  and  supporting  data  was  turned  in  to  the  District  Office 
 on  January  30,  1984.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  1.  1984 


PROJECT  NO.:  IR  90-9  (61)  486  U-1 

PRO J.  NAME:  Hardin  West  

LENGTH:    _  6.2  miles 
COUNTY: 


Big  Horn 


CONTRACT  TIME:      30  working  days 


ORDER  TO  PROCEED  DATE:  10-1-83 

%  COMPLETE:   8C#  

%  TIME  USED:   

NO.  MEN  EMPLOYED: 


8% 


CONTRACT  AMOUNT:     $  64,750.00  

CONTRACTOR :      Asphalt  Sealers  of  Montana 

FROM  (town) :      Roundup,  Montana  

AWARD  DATE:        July  11.  1983  

DATE  WORK  STARTED: 
PROBABLE  COMPLETION 
NO.  DAYS  WORKED  PER 
NO.  SHIFTS  PER  DAY: 
NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE :   

?  ADDRESS: 


DATE: 

2-17-84 

WEEK: 

5 

1 

8 

K.  Hartman 


PROJECT  MANAGER: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


252-4138 


Billings,  Montana 


GENERAL :   The  contractor  has  worked  four  days  since  the  last  reporting 

 period,  placing  the  crack  sealant  on  the  project.  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


-  s 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      February  1.  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


IR  90-9  (61)  486  0-2 

Hardin  West  

6.2  miles  

Big  Horn  


CONTRACT  TIME:    70  working  days 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


4-16-84 


NO.  MEN  EMPLOYED: 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  1,421,691.64 
CONTRACTOR:     Empire  Sand  &  Gravel  Co.,  Inc. 
FROM  (town):       Billings.  Montana 

AWARD  DATE:         November  7.  1983  

DATE  WORK  STARTED:     November  3.  1983 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:         K.  Hartman  TELEPHONE: 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS: 


252-4138 


Billings,  Montana 


GENERAL :   No  work  has  been  done  on  the  project  since  the  last 

  reporting  period.  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  ^//^s 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /  -  - 

PROJECT  NO.:    TO  <?0 - g^^j ^/ 
PRO  J.  NAME:   sC&cxr^  fSflgSS  -  -Sg*^rvV 

LENGTH :   /X  7  £Z£tM2L  

COUNTY :  ^>r*/  

CONTRACT  TIME:  i^exr/vte? 
ORDER  TO  PROCEED  DATE:  £&Z^g£iM3L 

%  COMPLETE:  <T>  ^  

%  TIME  USED:  ^7  %  

NO.  MEN  EMPLOYED:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  ZJ.  <r:  aT/t-szsjl srex/  TELEPHONE:         <6>SC/  -  JZ&ZL'? 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  /=>.€?. 

GENERAL :      xT^<g  s^r^sT^*;  ssry?.  /gr  <<sj*Ss^*=^^ a/^^   ^fe^gS  6£6UL& 

is.  /<g  ZSB^JL    sy.<s=  7»  /K/g<?K/  z&£aAi£  ^a/,z>  gaca  K/*=se 

.77;^  vxJ*?ssi>ts^,  *s-<a>»csy-:  JSor^^r^-jr:  .       *gjc<g  ^>g^~  x^t-ag^X  tottfZtzs.cArz- 


CONTRACT  AMOUNT:     $  ^77,  ^ 

CONTRACTOR:  ^fey^s-  ^Mfflifc  /tog 
FROM  (town):     /Zjr-r-^  /*7*>ASrv7A/* 

AWARD  DATE:   

DATE  WORK  STARTED:    

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   ~  

NO.  HOURS  PER  SHIFT:  — - 


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 


I-H»  90-9  (38)  5^9  U-l 
PROJECT  NO.:    P~74-l  (2)  0  U-l 


PRO J.  NAME: 

LENGTH:   

COUNTY: 


Fencing  Lodge  Grass  to 
Wyoming  Line  

?iiT1   Mil  Pa  

Big  Horn  


CONTRACT  TIME: 


See  Contract 


January  51,  1984 

CONTRACT  AMOUNT:     $  486,990.61  

CONTRACTOR:  Crow  Tribe  of  Montana 

FROM  (town) :  Crow  Agency,  Montana 

AWARD  DATE:  July  5,  1983  

DATE  WORK  STARTED:      July  26,  1983 


ORDER  TO  PROCEED  DATE:  7-5-83 

%  COMPLETE:   gi 

%  TIME  USED:   p 


NO.  MEN  EMPLOYED: 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


5-1-85 


ACTUAL  COMPLETION  DATE: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:  N/A 

PROJECT  MANAGER:  Schaak   TELEPHONE:  34>2301 

NO.  OF  ENG.  PERSONNEL  EMPLOYED:      0  ADDRESS: 


P.O.  Box  366 


Wyola,  Montana  59089 


GENERAL: 


NO  work  was  done  on  the  prnjpnt  during  t.hp  rftpnrt.ing  pprinri.  Mr. 
more  work  will  he  done  nn  the  prnjftr-.t  nnt.il  t.ha  Rn«riwfly  ftrarHr.e 
Work  has  progressed  gUffJ  niftntly  t.n  .allnw  r-nmpl  at.i  nn  of  all  nf 


the  remaining  nnntpant  itpma, 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 

FOR  THE  PERIOD  ENDING:  January  31,  1984 
I-ID  90-9  (62)  5^3 

PROJECT  NO.:      P-7^-1  (2)  0  U-2  CONTRACT  AMOUNT:     $  7,977,895,95  

PROJ.  NAME:       WvoTa  South  &  Wvlo  Conn.  CONTRACTOR:      Hilde  Construction  Company,  Inc. 

LENGTH;              s.8  M-ilPfl   FROM  (town):    Great  Falls,  Montana 

COUNTY :              R-ie  ffnm   AWARD  DATE:      August  26.  1983  

CONTRACT  TIME:        ??n  wn   DATE  WORK  STARTED:   

ORDER  TO  PROCEED  DATE:    August  20. ,  1Q8^  PROBABLE  COMPLETION  DATE:  8-1 5-85 

%  COMPLETE:   q   NO.  DAYS  WORKED  PER  WEEK:   

%  TIME  USED:   1^   N0    SHIFTS  PER  DAY:   

NO.  MEN  EMPLOYED:     __q   NO.  HOURS  PER  SHIFT:   

ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:    R.  Schaak   TELEPHONE:  3^3-2501 


NO.  OF  ENG.  PERSONNEL  EMPLOYED:      5         ADDRESS:  P.O.  Box  366 


Wyola,  Montana  59089 


GENERAL : 


No  work  has  been  done    on  the  project. 


4  5  person  engineering  crew  is  assigned  to  construction  staking 
and  field  office  work.  .   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      mOBBUm  laauaey  31,  1984 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY: 


I-ID  90-Q,  (38)  U-2 
Wyoming  Line  North 

5.2  Milea  

Big  Horn  


CONTRACT  TIME: 


220  WD 


ORDER  TO  PROCEED  DATE: 

%  COMPLETE:   

%  TIME  USED: 


8-5-83 


CONTRACT  AMOUNT:     $    ?r?fr f1fin.«* 

CONTRACTOR:   Hildfi  Connt.riyt.1on  Company,  Inc. 

FROM  (town):   Great  F«n„,  Mnnt.a^ 

AWARD  DATE:   flllmig+  «  ipW, 

DATE  WORK  STARTED:  g >  1?fl, 

PROBABLE  COMPLETION  DATE:  ^fi^ 


JL9_ 


NO.  MEN  EMPLOYED: 


NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


-0- 


ACTUAL  COMPLETION  DATE:   

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 
EFFECTIVE  OPENING  DATE:   

TELEPHONE: 
ADDRESS: 


-0- 


PROJECT  MANAGER: 


aebaak 


NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


343-2301 


-12- 


P.O.  Box  366 


Wyolaf  Montana  SQ08Q 


GENERAL : 


No  work  was  done  on  the  pro  lent  during  t.ha  r.Ppnr.t.-inP  period  The 
pro.iect  is  in  a  winter  shutdown.  


Grading  items  are  3Q£  complete.  Dra-inag*  it.wnW  aT»P  32%  eomplate 
Structure  items  are  17*  fiomplPt.P.  


A  12  person  engineering  crew  Ifl  assigned  to  eonajtelctiflP  Layout 
and  field  office  work. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  /ZitL/AJG-S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2~/'8^f  

CONTRACT  AMOUNT:     $  2j/87^j4>  >  4>7 
CONTRACTOR:  /JlLQE  dcWgT  £d.j  JAJd- 

FROM  (town):    £&£&T  FjOUS  

AWARD  DATE:  //'^Q'83  

DATE  WORK  STARTED:  —  

PROBABLE  COMPLETION  DATE:  ~ 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:    

NO.  HOURS  PER  SHIFT:   — 

ACTUAL  COMPLETION  DATE:  — 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  "~  

EFFECTIVE  OPENING  DATE:  _^  

PROJECT  MANAGER:  DOu/pP.    £cuu/7J/)/J    TELEPHONE:     245-  9#°£*  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:      DgPT.  OF  N\k)^S>  

GENERAL:       ~/rt£  <?o/UT£ACTOg.              ST/)/2T£D     7b  /7?OUiE. 
6kS.  £k!us*t<u£.  ^quiP/neAjj-   Qa/TO  p/2Q3££T.  


r 


4 

DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221F 


PROJECT  NO.:  / £ 

PRO  J.  NAME:  A/ <r^//QT)  tfiLLS 

LENGTH:  //  9  /7?IL£S  

COUNTY:    tygU£&}  ^TOK>e  J?  7f>£A$>U(lF- 

CONTRACT  TIME:         gjg  W- D*  

ORDER  TO  PROCEED  DATE:  <4-/6>m8<f- 

%  COMPLETE:   —  

%  TIME  USED:  ~~  


NO.  MEN  EMPLOYED: 


DISTRICT:  g/lUAJd,S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      J^K).  31,  1^34- 

PROJECTNO.:     £yi    ZS-Z  (iz)  4-8 

pro  J.  name:   6m      TZail.  TZerPAie 

LENGTH:       4o  />?/^<f3  

COUNTY:  CAZ&OaJ  

CONTRACT  TIME:  K/a,  a  DAYS 

ORBER  TO  PROCEED  DATE :  QCr  24-  /9S3 

%  COMPLETE:   /oo  

%  TIME  USED:   57  

NO.  MEN  EMPLOYED:  /y/y  

ACTUAL  COMPLETION  DATE:     Otoj!£jZ2j3£&  /9&3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  A/#C'e/r7£^/e  4-.  /?£ J 
EFFECTIVE  OPENING  DATE:        /y  //q 

PROJECT  MANAGER:       ^./^  TELEPHONE:  J3&Z.7   

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _/_       ADDRESS:        Q££jL  ///<$/J 

GENERAL:        Z   X2fr?/C/  Usdf/Ber   QS<!?£>    72>   Cost?  /Pc^T/T  /^/A/*#L 

fZ>T//7)4T£? .  7S£L  £  /Isiryo  £v^£er  SOfi- 

/l7/  -77-e&    ro   TZS£  /)/S7-/2/s  r  office  J3tA&Lg£  3.  ■  /96  4-<  


CONTRACT  AMOUNT:     $   Z/4,  9/£>,  00 
CONTRACTOR:     L£W/s  r.oA/5r/?oc7-/oA/  Cc/vPA*? 
FROM  (town):  3^ AT  /^A6LS  SXo*r?l 
AWARD  DATE:         <se0resn3£*  3Q .  /9£A 
DATE  WORK  STARTED:     flcr^ae^  /  7.  /9#3 
-PROBABLE  COMPLETION  DATE:     dfeC*£&l&£G  3.  '9 £3 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   ^/  //} 

NO.  HOURS  PER  SHIFT:  /y/d 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  iS/UfAJ^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     TAVUAR^  31.  1984 

PROJECT  NO.:    /cy?  ZS-Z  ff)  7Q  UNI  rf    CONTRACT  AMOUNT:     $  /,  782.  ZSS.  i>6> 
PRO  J.  NAME:     fiitrO  /oQSS^oSe/zTS  ^/CONTRACTOR:     p£r£JZ  £/£W/T  So/US    CO  . 

LENGTH:       /Z.f  sn/£  6TS   FROM  (town):  A  *J ,  W  Po/>?//i>  & 

COUNTY:    AWARD  DATE:      /}CJ<$c/S T  Z4,  /98Z 

CONTRACT  TIME:      tZO  WcgX/rtG  D^FS    DATE  WORK  STARTED:      S^PT^Se^  Z2,  79 8  Z 
ORDER  TO  PROCEED  DATE : Sf^K  /4.  798 Z      PRODADLE  COMPLETION  DATE:    QCroS^/?  /9.  /<?£3 

%  COMPLETE:   /OO   NO.  DAYS  WORKED  PER  WEEK:  /]///; 

%  TIME  USED:   93   NO.  SHIFTS  PER  DAY:   A/ //I 

NO.  MEN  EMPLOYED:  a///}   NO.  HOURS  PER  SHIFT:  /[//^ 

ACTUAL  COMPLETION  DATE:   <DCToG&e  79.  79&3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:     067&&&/S  ZC,  7933 
EFFECTIVE  OPENING  DATE:  /y/y 

PROJECT  MANAGER:       £  #j    £q/?/i*/  TELEPHONE:  Z4-£~33Z7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:     _J|.        ADDRESS:         D^T.   OT  ///&// W A 

GENERAL :       So  /T)/7aJ  /)/!</$  OJ^^E   Qs>er>  77// S    7? £~ Po  £  T//u  6  Ptt/oD 
7rQ^    C# £££/*>  6  fy/Jx>A/-r,rs^  S      /)//)&, tfyyn  £>££■£>/*  77/£T 

77/^  f//o/nL  st/fi/v/Tre-v  73  ?W£-  /G7sr^e/cr  c/^&te'  8^  fgggsgey 

LI   :  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  S./f/AjfS 


CONSTRUCTION  PROGRESS  REPORT 
0?SC  /<!,-/  Os)s1(^  THE  PERI0D  ENDING:      Ua»    31.  1184- 

PROJECT  NO.:     /T?^C        -/  fe)  /3  CONTRACT  AMOUNT:     $  3Z<£>,  73£.OQ 

PRO  J.  NAME:      s^L  /   roV^A?  CONTRACTOR:  do/Usr^r^ju  CO. 

LENGTH:      7/      /c/ .    f   £2  /V/ttt     FROM  (town):      //s?/en/A/ .  /y?6/VT4A//t 

COUNTY:  fccLeWSToAJe.  CAR&w,  /  B/6  HaQN  AWARD  DATE:      gfeiL   9.  /9S3  

CONTRACT  TIME  QOM  pc(£t/oaj  BY  Sep T  I.  y^.^DATE  WORK  STARTED:      TTu^e'R,  1133 

ORDER  TO  PROCEED  DATE:    JhjjeJj^_R3      PROBABLE  COMPLETION  DATE:    /kj6asr 3 A  7^03 

%  COMPLETE:  /oo   NO.  DAYS  WORKED  PER  WEEK:  /y //j 

%  TIME  USED:  jop   NO.  SHIFTS  PER  DAY:   A// 

NO.  MEN  EMPLOYED:  ft /a   NO.  HOURS  PER  SHIFT:  /v/  4 

ACTUAL  COMPLETION  DATE:     /7t76#s  r37.79£3 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:      S&Pr  g,  /f33 
EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  £p TELEPHONE:  -3&Z.7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:    _jf_       ADDRESS:  DePT  Q£_  /7'6#W/I  H5 


GENERAL:       2  /y?/?^  to^e^  C/5£r&  73  Co/nPc^~T£~  /Cy/u/nL 

<E*sr/rr)#-T£-.  ^  SkJ0/>o7?T7s>6  DAT*  gjtt£-  S&rt- 

/7?/77-f&  7a  7Wf  £/3  r/Z/£  r  Q£gi££_  ZHQ/U/Jxl^y  4-  J9S4^.  

p7f)g/  €h£  £e&S7  /fee/    fa  Mz/m*. 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221F 


DISTRICT:  S/t^/A'^S 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING: 


PROJECT  NO.  :     /97  /OoZ  fz)  

PRO  J.  NAME:  l?OAD 

LENGTH:        Q.  39   

COUNTY:      fel^PCUS  roM&  

CONTRACT  TIME :      9q  Wo^/^a  £>/>}-i5  ' 
ORDER  TO  PROCEED  DATE:  ,4^//  /^J^ff- 

%  COMPLETE:   Q  

%  TIME  USED:   O  

NO.  MEN  EMPLOYED:  Q  

ACTUAL  COMPLETION  DATE:  /<///} 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:  A//s?  

EFFECTIVE  OPENING  DATE:  /[///} 

PROJECT  MANAGER:      <^/#  l.O^/)A/  TELEPHONE:  Z48-3S2-7  

NO.  OF  ENG.  PERSONNEL  EMPLOYED:  ADDRESS:  Of  W <1  l^S 

GENERAL:  77/ f  Ce/VT/ZACrc/2    tf/is  Be  6>Ja/  CQ£>^AC£>^  7Sj sr 

PtfcTecr.    <7  /77/!aj  /)*</j>  cveetr  (J.*>tr/)   7b  CM££&     6>&/v  r/ r/ ers 


CONTRACT  AMOUNT:     $    357,  3S/.  S5 
CONTRACTOR:     BAZRY  oYeAfcy  Xh6. 
FROM  (town):       tf/Z£/A>6  5  /9/6/U>7~~ 
AWARD  DATE:      A/^U^/T?B <T/C  7,  /%9<3 

DATE  WORK  STARTED:   

PROBABLE  COMPLETION  DATE:  /gT 
NO.  DAYS  WORKED  PER  WEEK:  a///j 

NO.  SHIFTS  PER  DAY:   //} 

NO.  HOURS  PER  SHIFT:  /// /] 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       February  1,  1984 


PROJECT  NO. 
PRO J.  NAME: 
LENGTH:  _ 
COUNTY: 


M  1018  (6) 


4u>  Ave  N  &  31st  St. 
at  intersection 


Yellowstone 


CONTRACT  TIME:       Calendar  Date 


ORDER  TO  PROCEED  DATE:     May  QT  1Q8^ 

%  COMPLETE:   ^  

%  TIME  USED:   

NO.  MEN  EMPLOYED:  p 


ACTUAL  COMPLETION  DATE: 


CONTRACT  AMOUNT:     $  42,992.00 


CONTRACTOR:  Midland  Electric  Company 
FROM  (town):       Billings,  Montana 

AWARD  DATE:         May  Qt  1Q8^  

DATE  WORK  STARTED:       November  7,  1Q8^ 

PROBABLE  COMPLETION  DATE:   

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:        v  _  TELEPHONE: 

|  ADDRESS : 


K.  riartman 

NO.  OF  ENG.  PERSONNEL  EMPLOYED: 


252-4138 


Billings,  Montana 


GENERAL :   Since  the  last  reporting  period,  the  contractor  has  placed 

 concrete  for  the  five  pole  bases  on  the  project.    No  other 

 work  has  been  done. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     8 1LL/NGS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       J- 3/ -EH 


PROJECT  NO. 
PRO J.  NAME: 

LENGTH:   

COUNTY : 


8JG  //Q/f/V 


/CO  t  5  5   /€>.*>  d>  D 


CONTRACT  TIME 
ORDER  TO  PROCEED  DATE:        7~  /3  -  83 

%  COMPLETE:   g_Z  

%  TIME  USED:   21  

NO.  MEN  EMPLOYED:  


CONTRACT  AMOUNT:     $  3,395,  734.  8C 
CONTRACTOR:       SL.GTTj=  At    do/VST  Co 
FROM  (town):      Gf>BAr    FALLS,  ff)+. 

AWARD  DATE:  -  2  2  -  ft  3  

DATE  WORK  STARTED:         7>-  Z      g  a, 
PROBABLE  COMPLETION  DATE:       7~  /5~SV 

NO.  DAYS  WORKED  PER  WEEK:   

NO.  SHIFTS  PER  DAY:    

NO.  HOURS  PER  SHIFT:  — 


ACTUAL  COMPLETION  DATE:   


DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR 

EFFECTIVE  OPENING  DATE:   

PROJECT  MANAGER:  //. 
NO.  OF  ENG.  PERSONNEL  EMPLOYED 


JL 


TELEPHONE : 
ADDRESS : 


 DePTT  OF  tLLSMLAAjS 


GENERAL: 


4ft  D   s-r&LHLTozF  T77?/ns  92%. 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:     B  J^/AJ^iS 


CONSTRUCTION  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  2~/~84 


PROJECT  NO.:    &7)P  - R3 

PRO  J.  NAME :  S74TE  //)aWT&J /)(>.£ 
LENGTH:  ^-^ 


STcCiCptL,^ 


COUNTY-  &&=&lDj  fbuoOeZ  j2ii>£&i 
CONTRACT  TIME:  (ftp  \AJ  D 

ORDER  TO  PROCEED  DATE:      12- It  S3 

%  COMPLETE:   q  

%  TIME  USED:  /   W  B-  

NO.  MEN  EMPLOYED:   


CONTRACT  AMOUNT:     $  279.  730,  OP 
CONTRACTOR:    £&<A/£r  ^^rfZueTloJ 

FROM  (town):   /ZfeSS  JLjlX  

AWARD  DATE:  //~3Q~83  

DATE  WORK  STARTED:  — 


PROBABLE  COMPLETION  DATE: 
NO.  DAYS  WORKED  PER  WEEK: 

NO.  SHIFTS  PER  DAY:   

NO.  HOURS  PER  SHIFT: 


ACTUAL  COMPLETION  DATE:  — 

DATE  CERTIFIED  COMPLETE  BY  DISTRICT  CONSTRUCTION  SUPERVISOR:   

EFFECTIVE  OPENING  DATE: 

PROJECT  MANAGER:  f)ao,n  p  ^umajJ     TELEPHONE:  246~9fiO^ 
NO.  OF  ENG.  PERSONNEL  EMPLOYED:    ]_       ADDRESS:      /9fcV7~.  OF  UUJV^ 


GENERAL :  // PgeCoNSTgUdT/ O/J    f*OA)F  SQEAJCF  MeM) 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/ sw/221F 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        February  1,  1QS4 

PROJECT  NO.:     IR  90-7  (53)  377  DATE  SURVEY  AUTHORIZED:      August  2,  1983 

PRO  J.  NAME:     Grey  Cliff  E.  8c  W.  DATE  WORK  STARTED:      December  15,  1983 

LENGTH:  7.04  miles   ESTIMATED  COMPLETION  DATE:    December,  1984 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       K.  Hartman  TELEPHONE:  252-4138  

NO.  PERSONNEL  ASSIGNED:  6  %  COMPLETE:  2%  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  Billings 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:        February  1,  1984 


PROJECT  NO. :      BR  9052  (4)  

PRO J.  NAME:  Froze  to  D*ath  Creek 
LENGTH: 


DATE  SURVEY  AUTHORIZED:       December  16 t  1983 
DATE  WORK  STARTED:      januarv  ^  iqfiU 
ESTIMATED  COMPLETION  DATE:  ^0.84 


PROJECT  MANAGER: 


DATE  SUBMITTED  TO  DISTRICT: 
K.  Hartman  TELEPHONE : 


NO.  PERSONNEL  ASSIGNED: 


%  COMPLETE: 


252-41^8 


75% 


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  Billings 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       February  1.  198*+ 

PROJECT  NO.:     IR  QQ-8  (83)  385  DATE  SURVEY  AUTHORIZED:      June  25.  1982 

PRO  J.  NAME:       Reed  Point  East   DATE  WORK  STARTED:  12-5-83  

LENGTH:  11.2  miles   ESTIMATED  COMPLETION  DATE:  3-1-8*+ 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       K.  Hartman   TELEPHONE:  252-^138  

NO.  PERSONNEL  ASSIGNED:  6   %  COMPLETE:   50#  

Project  reopened  for  additional  information  requested  by  headquarters. 

DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  jg^ft&S 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      Iaa/uA^  /98V 

PROJECT  NO.:     DP3j<J-/  (j )  /%  DATE  SURVEY  AUTHORIZED:   

PROJ.  NAME:     Rashy  -  SauTH  DATE  WORK  STARTED:       3~_2i  -  S3 

LENGTH:  /V.  V  /7)/L£S   ESTIMATED  COMPLETION  DATE:  V-/5-g? 

DATE  SUBMITTED  TO  DISTRICT: 

PROJECT  MANAGER:        (DTT/nAA/  TELEPHONE:       ,592  ~ ?A2g  

NO.  PERSONNEL  ASSIGNED:  V  %  COMPLETE:   


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DISTRICT:      /E?/^<^Ss/&  S 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         /  ~  - 

PROJECT  NO.  :     //?  <?<?  -                              DATE  SURVEY  AUTHORIZED:  <&-Z~&>3 

PROJ.  NAME:     S?sA/r  /Ss^sz                      DATE  WORK  STARTED:  -  d?4- 

LENGTH:                   &  A7s$M£.                   ESTIMATED  COMPLETION  DATE:  ^A^- 

DATE  SUBMITTED  TO  DISTRICT:       <5  -  Z  -  <&3 

PROJECT  MANAGER:         C  &2zzZ54&£24'     TELEPHONE:            ^5"Z  -  4-/^? &  

NO.  PERSONNEL  ASSIGNED:           9                 %  COMPLETE:  aX>  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  j&y. 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:         / -  ^cs> -  £?<^L_ 


PROJECT  NO.:      ^r^Tc?-/<^>  DATE  SURVEY  AUTHORIZED:  /^-^-^ 

PROJ.  NAME:  Sf^^s^  T^Ss&3£LUm*   DATE  WORK  STARTED:         /  - 

LENGTH:    ESTIMATED  COMPLETION  DATE:  <g 

DATE  SUBMITTED  TO  DISTRICT:     yz  -  <5~  -  <*7o" 
PROJECT  MANAGER:    /?  c  ^Zzzzs^gsg*/     TELEPHONE:  <t/3& 
NO.  PERSONNEL  ASSIGNED:  <S  %  COMPLETE:  /  %  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  J//Ja//J 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:     /^f  - /  /f<4>£ 


PROJECT  NO.:    /S-gj.ffciJ^ja  DATE  SURVEY  AUTHORIZED:  /9-_?-/?J 

PROJ.  NAME:     $&Ol*4!£  6uL  4&*L        DATE  W°RK  STARTED:  &  £. 

LENGTH:   J5-  ESTIMATED  COMPLETION  DATE: 

DATE  SUBMITTED  TO  DISTRICT:  Ag^g^. 

PROJECT  MANAGER:       J2&&t4g.  TELEPHONE:  j  -  S^O/  

NO.  PERSONNEL  ASSIGNED:  //0  %  COMPLETE:  //; #  


DISTRIBUTION: 


WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


CRM/BHB/sw/221E 


DISTRICT:  ^^^g 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:  /— 


PROJECT  NO.:  /-  ^3  -Z.(z)  <4L&  DATE  SURVEY  AUTHORIZED:  S&-sZ-y&3 
PROJ.  NAME:   ZsOt/sA/jQ    £&1UZ2£  DATE  WORK  STARTED:  /- 

LENGTH:  s*7/*l _-s   ESTIMATED  COMPLETION  DATE:  ^ 

DATE  SUBMITTED  TO  DISTRICT:  j*&-/2.-^gi 
PROJECT  MANAGER:        <r.  AeT,T-r*=,  S&J     TELEPHONE:         ^^Z.  -?/^& 
NO.  PERSONNEL  ASSIGNED:  &  %  COMPLETE: 


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ^///^rS 


PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:       jfesL/  S' 

PROJECT  NO.:  jgg^g    &)  DATE  SURVEY  AUTHORIZED:      /Z  -  ?-  &3 

PROJ.  NAME:      rj>S    DATE  WORK  STARTED:  /-  J  - g 

LENGTH:   ESTIMATED  COMPLETION  DATE:  J- 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:       ,  ^s/ssi/l/L-   TELEPHONE:         jfjj  -   

NO.  PERSONNEL  ASSIGNED:  «*  %  COMPLETE:  _T  


DISTRIBUTION:    WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 

PINK  -  ORIGINATING  OFFICE  CRM/BHB/sw/221E 


DISTRICT:  ft, 

PRELIMINARY  SURVEY  PROGRESS  REPORT 
FOR  THE  PERIOD  ENDING:      ZTAVU/\R.<f'  3/.  /^S4- 

PROJECT  NO.:  (u)  DATE  SURVEY  AUTHORIZED:  ______ 

PROJ.  NAME:      /flZious   22iZ&3£££tZ**S  DA1%  WQRK  STARTED:      J71/uUAgy  3  ,  1^84- 

LENGTH:        -f-  Q,  ^M/ttt   ESTIMATED  COMPLETION  DATE:     ____?F  3,  /  ?<9f 

DATE  SUBMITTED  TO  DISTRICT:   

PROJECT  MANAGER:  LogACJ  TELEPHONE:  33  H  

NO.  PERSONNEL  ASSIGNED:  _  %  COMPLETE:   &C  


DISTRIBUTION:     WHITE  -  CONSTRUCTION  BUREAU 
YELLOW  -  DISTRICT  OFFICE 
PINK  -  ORIGINATING  OFFICE 


DIRECT  PARTICIPATION 
FEDERAL  HIGHWAY  ADMINISTRATION 
December  15,  1983 


MONTHLY  PROGRESS  REPORT 
DIRECT  FEDERAL  CONSTRUCTION 
MONTANA 


December  15, .1983 


PERCENT      %  WORK  COMPLETED 
TYPE  TIME  AND  ESTIMATED  CONTRACTOR  AND 

PROJECT  LOCATION  LENGTH  WORK  USED  COMPLETION  DATE  CONTRACT  AMOUNT 


MT  ERFO  81(H) 


Helena  NF ,  Lewis  &  Clark, 
Broadwater  &  Powell  Co. 


.123      X081,  X001  &  X001  91% 


62%  U.S.  Small  Business  Adm 

09/13/83         Morning  Star  Ent.,  Inc. 
( Subcontractor ) 
$279,000.00 


FHP  19-1(2) 
FLH  19-1(2) 


Darby  -  Lost  Trail 
Bitterroot  NF 
Ravalli  County 


4.451      Grading,  Base,  + 
Bituminous  Paving 


25% 


43% 
08/30/84 


Washington  Const. 
$2,526,990.35 


Co. 


MT  ERFO  81(3)        Avalanche  Creek  Grading,  Damage  0%  Swan  &  Sons,  Inc. 

Benton,  Ohio  &  White  Gulches  Repair  $231,891.50 

Lewis  &  Clark  County 


OM-AD  18(9)  Fergus  &  Wheatland  Co.        22.982      Gravel,  Surfacing        0%  19%  Konitz  Contracting,  Inc 

(E000)  05/15/84  $356,732.00 


rite 


